s 

625.704 

H3fe 


Montana  State  Library 


STATf 
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MONTANA  DEFARTMENFJ'  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 
*»*  MISSOULA  DISTRICT  **» 
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PRIME  CONTRACTOR 

drtgtm:' 


PAGE  NO:  1 


f.10\'TANA 


:UEPr."  FIELD  PROJEQ  MANAGER 

OTT 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


I51E 


TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 


TOEF.A,  iMORK'BEG.  ----P-ROJECT 
STATUS  WORK  COMP.  COMPLETED 


TTONT. 

TIME 

USED 


STPP  53-8  (aO)W 
CRESTON  NORTH 


7.856 


SCHELLINGER  CONST  CO., INC. 

GR.  AGG.  SURF.,  PMS,  SEAL  i COVER,  STR. 

mi  $ 7,658,803  $ 6,311,903  $ 7,110,907 


APPR  05/04/95  F.P.M.  MITCHELL,  JAMES  D. 
09/17/96  05/88/95  PHONE  NO  : 755-8557 

07/31 /97**»  987.  917. 


STPE-CM  8103(11) 

RESERVE  ST.  LANDSCAPING 


0.000 


LANDSCAPING 

mi 


KEENEY  CONSTRUCTION 

$ 830,650  $ 819,477  $ 837,885 


APPR  08/31/95  F.P.M.  JOHNSON,  ROBERT  L. 

09/03/96  10/08/95  PHONE  NO  :583-5864  ' 

03/S9/97«»»  987.  06/15/96 


BR-STPP  6-1(65)83 
PARADISE  - EAST  (WEST  SECTION) 


3.055 


D.H.  BLATTNER  & SONS,  INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  TWO  STL.  GIR.  BR'S. 
mi  $ 9,983,036  $ 9,756,496  % 7,601,166 


10/18/95  F.P.M.  MAART,  WILLIAM  C. 

01/08/96  PHONE  NO  : 583-5856 

WWm**  787,  507. 


STPS  354-1(5)4 

POLSON  SOUTH  - SOUTH  SECTION 


1.988 


PUMCO,  INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

mi  $ 770,961  $ 868,153  $ 944,840 


PEND  10/18/95  F.P.M.  MCKINNEY,  JOHN 

01/88/97  18/04/95  PHONE  NO  :788-4506 

01/31/97***  987.  1187. 


STPP  83-8(7)48 
MISSOULA  COUNTY  LINE-NORTH 


17.340 


A-1  PAVING,  INC 

WIDEN,  PMS,  SEAL  t COVER 

mi  $ 5,438,848  $ 5,636,818  $ 8,618,993 


08/07/96  F.P.M.  CHRISINGER, KENNETH  L 

03/85/96  PHONE  NO  :886-8iai 

05/80/98***  46X  477. 


IM  90-1(118)64 
TARKIO-EAST 


RIVERSIDE  CONTRACTING  INC 
PMS  OVERLAY,  SEAL  I COVER,  BRIDGE  DECK  REHAB. 

10.054  mi  $ 7,375,568  $ 7,638,763  $ 5,051,694 


03/07/96  F.P.M.  MCKINNEY,  JOHN 

03/88/96  PHONE  NO  : 788-4506 

09/86/98***  667.  477. 


NH-PLH  5-3(61)115  F 
GRANDVIEW  - NORTH 
PLH-NH  5-3(68)183  F 
MONTANA  40  - SOUTH 
CONTRACT  TOTAL 


3.000 


SCHELLINGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  I COVER,  PS  CONC.  BR. 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

mi  % 9,570,088  $ 7,618,818  $ 6,583,693 


04/11/96  F.P.M.  ROBERTS,  JAMES 

05/06/96  PHONE  NO  :758-0531 

787. 


577 


RTF  5-8(74)93 

10  MILES  NORTH  OF  DAYTON-NORTH 


A-1  PAVING,  INC 

PMS  OVERLAY,  SEAL  t COVER 
81.640  mi  $ 1,749,157  $ 1,694,165  $ 1,839,796 


06/04/96  F.P.M.  KALBERG,  J.  GARY 

07/88/96  PHONE  NO  : 857-3395 

05/31/97***  737.  777. 


STPP  6-1(70)15 
NOXON-EAST 


13.198 


RIVERSIDE  CONTRACTING  INC 
SLOPE  FLATTENING,  PMS  OVERLAY,  SEAL  6 COVER 
Km  $ 1,443,091  $ 1,556,458  $ 1,485,504 


06/04/96  F.P.M.  ROEDEL,  DONALD 
06/80/96  PHONE  NO  : 893-5408 
06/14/97***  987. 


957. 


fL 


j? 


***  ESTIMATED  COMPLETION  DATE 


MONTANA  DEPARTMENr  ^ TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 


DATE:02/10/97 

***  MISSOULA  DISTRICT  *** 

PAGE  NO:  2 

PRIMTCONTRACTOR 

MUNI.ULFI.  HELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MOD  IF. 
STATUS 

IIWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

7.  LONI. 

TIME 

USED 

IM  90-1(124)0 

FRANK  GURNEY,  INC 

07/09/96 

F.P.M.  JOHNSON 

, ROBERT  L. 

LOOKOUT  PASS  - GUARDRAIL 

CONC.  MED.  RAIL,  FCCP  GROOVING  i GR. 

09/09/96 

PHONE  NO  : 523-5864 

5.800 

mi  $ 643,703  $ 655,207 

$ 599,107 

08/01/97***  917. 

607. 

STPHS  0002(246) 

PAVLIK  ELECTRIC  CO, 

INC 

08/02/96 

F.P.M.  KALBERG 

, J.  GARY 

DISTRICT  1-GUARDRAIL  1 INTERSE 

GUARDRAIL  t,  INTERSECTION  IMPROVEMENT 

09/09/96 

PHONE  NO  :257-3395  ’ 

0.000 

km  $ 107,751  $ 94,755 

$ 24,093 

05/10/97***  257. 

27. 

CM  0002(158) 

SIGNAL  OPERATION  IMPROVEHENTS- 


0.000 


SCOTT  CONSTRUCTION  INC 
TRAFFIC  SIGNAL  t INTERSECTION  IMPROVEMENT 
mi  $ 1,370,128  $ l,'fif8,380  $ l'*,'t87 


08/02/96  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  : 523-5877 

09/26/97#**  1’/.  07. 


STPHS-NH  5-3(68)102 
SOUTH  OF  SOMMERS 


0.AA8 


A-1  PAVING,  INC 

CURVE  RECONSTRUCTION,  PMS,  SEAL  t COVER  AND  RET.  WALLS 
mi  $ 715,035  % 559,365  $ A38,710 


08/02/96  F.P.M.  KALBERG,  J.  GARY 

09/11/96  PHONE  NO  : 257-3395 

09/20/97»**  787.  837. 


STEP  52-2 (2A) 33 
CRESTON  - SOUTH 


7.078 


SCHELL I NGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

km  $ 7,060,321  $ 6,111,29A  $ 5^2,327 


09/0A/96  F.P.M.  MITCHELL,  JAMES  D. 
09/23/96  PHONE  NO  : 755-8557 
05/08/99t»*  97.  107. 


STPS  269-1(11)5 
CORVALLIS  - NORTH  t SOUTH 


7.310 


A-1  PAVING,  INC 

WIDEN,  PMS  OVERLAY,  SEAL  t COVER,  5 CANAL  STRUCTURES 
km  $ 2,752,627  $ 2,880,351  $ 502,647 


09/04/96  F.P.M.  SULLIVAN,  SHEILA 

11/04/96  PHONE  NO  : 523-5877 

07/13/98***  177.  197. 


STPHS  8199(22) 

SOUTH  14TH  STREET  WEST  t JOHNS 


0.000 


PAVLIK  ELECTRIC  CO,  INC 
TRAFF.  SIGNALS  t THERMOPLASTIC  PVMT.  MKGS 
mi  $ 77,132  $ 72,749  $ 29,715 


09/04/96  F.P.M.  SULLIVAN,  SHEILA 
10/07/96  PHONE  NO  :523-5877 
02/09/97***  417.  177. 


STPHS  36-1(12)4 
EAST  OF  PLAINS 


0.000 


SIGNING 

mi 


ALPINE  CONSTRUCTION,  INC. 
13,223  $ 8,911  $ 


0 


10/10/96  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO  : 523-5864 

05/19/97***  07.  07. 


RTF  1-2(87)122 

KALISPELL  STRIP  AND  LASALLE  RO 
RTF  52-1(13)18 
BIGFORK  NORTH  t SOUTH 
CONTRACT  TOTAL  20.075 


A-1  PAVING,  INC 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  t COVER 

$ 841,026  $ 797,465  $ 7,976 


SEAL  I COVER 
km 


12/12/96  F.P.M.  CHRISINGER, KENNETH  L 

/ / PHONE  NO  : 886-2121 

07/11/97*** 


***  ESTIMATED  COMPLETION  DATE 


.., 
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MONTANA  DEPARTMENT  JT  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 
MISSOULA  DISTRICT  **♦ 


PAGE  NO:  3 


PRIME  CONTRACTOR 

MDNT.DEPT.  FIELD  PROJECT  MANAGER  ' 

ORIGINAL 

AWARD  DATE 

PERCENT 

X LUNI. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

RTS  A73-l(110 

JENSEN  PAVING 

12/12/96 

F.P.M.  SULLIVAN,  SHEILA 

WEST  FORK  ROAD 

PL.  MIX  BIT.  SURF. 

OVERLAY  AND  SEAL  t COVER 

/ / 

PHONE  NO  : 523-5377 

RTF  7-1(75)39 

08/01 /97»»* 

CHARLOS  HEIGHTS  - NORTH 

SEAL  t COVER 

CONTRACT  TOTAL  31.S81 

Icm 

$ 908,365 

$ 824,382 

$ 8,246 

IX 

OX 

SMP  EA99(96) 

SCHELLINGER  CONST  CO., INC. 

12/12/96 

F.P.M.  MCKINNEY,  JOHN 

CRUSH  AND  STOCKPILE  - MISSOULA 

CRUSH  1 STOCKPILE 

/ / 

PHONE  NO  : 722-4506 

0.000 

mi 

$ 346,500 

$ 283,660 

$ 0 

09/30/97***  0'/. 

09/30/97 

SMP  2799(96) 

SCHELLINGER  CONST  CO., INC. 

12/12/96 

F.P.M.  KALBERG 

, J.  GARY 

CRUSH  AND  STOCKPILE  - MISSOULA 

CRUSH  1 STOCKPILE 

/ / 

PHONE  NO  ; 257-3395 

0.000 

mi 

$ 147,875 

$ 103,218 

$ 0 

06/30/97***  0'/, 

06/30/97 

RTS 

JTL  GROUP,  INC. -MISSOULA 

12/12/96 

F.P.M.  JOHNSON 

, ROBERT  L. 

DESMET  INTERCHANGE-WEST 

PL  MIX  BIT.  SURF. 

OVERLAY,  SEAL  t COVER 

/ / 

PHONE  NO  ; 523-5864 

1.500 

mi 

$ 104,871 

$ 79,283 

$ 794 

02/17/97***  IX 

OX 

SMP  3299(96) 

L.S. 

, JENSEN  t SONS  INC 

12/12/96 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  AND  STOCKPILE  - MISSOULA 

CRUSH  6 STOCKPILE 

/ / 

PHONE  NO  : 523-5877 

0.000 

mi 

$ 286,400 

i 319,266 

$ 0 

09/30/97***  0'/. 

o^idom 

MISSOULA  DISTRICT  TOTALS 

$ 59,582,548 

$ 55,533,336 

i 34,921,918 

m 

MONTANA  DEPARTMENT  W TRANSPORTATION  ^ 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 


DATE:0E/10/97 

*»»  BUTTE  DISTRICT 

PAGE  NO:  4 

PRIME  CONTRACTOR 

MqNt.cept.  field  frojeci  manager 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

UKIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DAiL 

WORK  BEG. 
WORK.  COMP. 

FOOT  nm: 

PROJECT  TIME 

COMPLETED  USED 

STPP  50-S{E5)8E 

H.  K.  CONTRACTORS,  INC. 

12/15/94 

F.P.M.  MCCORMICK,  THOMAS 

BOZEMAN-FOUR  CORNERS 

GR,  AGG.  SURF.,  FMS,  SEAL  i COVER,  WIDEN  AND  PS  CONC  BEAM 

03/14/95 

PHONE  NO  : 586-5074 

6.159 

mi  $ 9,072,324  $ 7,378,871  i 

8,751,362 

05/04/97*** 

98'/. 

78'/. 

IM  S(50) 

COP  CONSTRUCTION  CO. 

06/30/95 

F.P.M.  O'BRIEN, MURRAY 

STATEWIDE  INTERSTATE  BRIDGE  DE 

STATEWIDE  BRIDGE  DECK  REHAB. 

07/20/95 

PHONE  NO  ; 782-7443  ' 

1.554 

mi  $ 2,017,054  $ 1,213,613  $ 

1,176,052 

07/19/97*** 

97'/. 

99'/. 

IM  15-A(75)E00 

JIM  GILMAN  EXCAVATING  INC. 

FEND 

08/31/95 

F.P.M.  HELD,  TERRY 

LINCOLN  ROAD-SIEBEN 

PMS  OVERLAY,  SEAL  t COVER  AND  BRIDGE  DECK  REHAB. 

12/19/96 

04/16/96 

PHONE  NO  ; 285-4732 

17.094 

mi  $ 6,122,110  % 5,490,612  $ 

5,510,251 

06/30/97*** 

98'/. 

83'/. 

IM  000E(6B) 

OMO  CONSTRUCTION  INC 

11/20/95 

F.P.M.  O'BRIEN, MURRAY 

INTERSTATE  SIGNING  - BUTTE 

SIGNING  t SIGN  SUPPORT  UPGRADE 

03/18/96 

PHONE  NO  : 782-7443 

400.200 

mi  $ 5,809,670  $ 5,551,624  $ 

4,607,128 

01/31/97*** 

83'/. 

737. 

RTS  279-1(5)23 

BLAHNIK  CONSTRUCTION, 

INC. 

01/04/96 

F.P.M.  ARVISH,MIKE 

WILBORN  NORTHWEST 

PMS  OVERLAY,  SEAL  t COVER 

07/29/96 

PHONE  NO  : 782-9327 

26.570 

km  $ 1,022,130  $ 1,045,014  $ 

839,043 

03/29/97*** 

80'/. 

77'/. 

NH  8-1(19)27 

JIM  GILMAN  EXCAVATING  INC. 

06/04/96 

F.P.M.  SACKS,RAY 

MAC  DONALD  PASS  - EAST 

FMS  OVERLAY,  SEAL  i COVER 

08/19/96 

PHONE  NO  : 457-0526 

11.300 

km  $ 2,208,205  $ 1,972,181  $ 

1,767,942 

07/15/97*** 

90'/. 

94'/. 

IM-NH-STPP  0002  (2«t2) 

ACCENT  STRIPE  INC 

06/04/96 

F.P.M.  ZORN,  CHERYL 

1996-DIST  2 DURABLE  PAVEMENT  M 

DURABLE  PAVEMENT  MARKINGS 

08/28/96 

PHONE  NO  : 685-3319 

244.000 

mi  $ 685,140  $ 646,964  $ 

348,387 

01/31/97*** 

54'/. 

58'/. 

IM  15-4(78)192 

MONTANA  LINES,  INC 

07/09/96 

F.P.M.  SACKS, RAY 

CAPITOL  INTERCHANGE-HELENA 

LIGHTING 

11/06/96 

PHONE  NO  : 457-0526 

0.000 

mi  $ 149,554  $ 131,504  $ 

110,239 

11/25/96 

100'/. 

87'/. 

STFU  1202(3) 

A.M.  WELLES,  INC. 

08/02/96 

F.P.M.  HELD,  TERRY 

OAK  STREET  - BOZEMAN 

GR.,  AGG.  SURF.,  FMS,  CURB  i GUTTER,  SIDEWALK,  SWR  L WATER 

09/11/96 

PHONE  NO  : 285-4732 

IM  90-6(67)307 

03/29/97*** 

NORTH  7TH  INTERCHANGE-BOZEMAN 

RAMP  WIDENING,  PMS,  SEAL  tr  COVER 

CONTRACT  TOTAL 

1.285 

mi  % 1,925,850  $ 1,853,488  $ 

958,722 

52'/. 

48'/. 

♦»*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENl  iF TRANSPORTATION  # 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 


DATE:02/10/97 

***  BUTTE  DISTRICT  *** 

PAGE  NO:  5 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PEKLENI  % CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

STPHS  E05-1(16)S3 

JTL  GROUP,  INC. -BELGRADE 

03/02/96 

F.P.M.  ARVISH,MIKE 

8 MILES  EAST  OF  BELGRADE 

CURVE  REALIGNMENT,  GR.,  AGG.  SURF.,  PM3,  SEAL  t COVER  AND 

09/09/96 

PHONE  NO  : 782-9327 

0.500 

mi 

i 

510,860  % 474,235  % 346,835 

03/29/97*** 

73'/. 

68’/. 

STEP  29-4(20)83 

JIM  GILMAN  EXCAVATING  INC. 

08/02/96 

F.P.M.  O'BRIEN, MURRAY 

HARRISON  AVE.  - BUTTE 

PMS  OVERLAY,  SEAL  t COVER,  STRIPING  1 CURB  RAMPS 

09/18/96 

PHONE  NO  ; 782-7443  ' 

RTS  393-1(3)0 

03/29/97**# 

BASIN  CREEK  ROAD 

PMS  OVERLAY,  SEAL  i COVER 

CONTRACT  TOTAL 

4.000 

mi 

$ 

1,218,755  $ 1,198,649  $ 244,919 

20'/. 

33'/. 

STPHS  1299(3) 

JTL  GROUP,  INC. -BILLINGS 

09/04/96 

F.P.M.  MCCORMICK,  THOMAS 

CITY  OF  BOZEMAN  - SAFETY  IMPRO 

SAFETY  IMPROVEMENT 

/ / 

PHONE  NO  : 586-5074 

0.000 

mi 

$ 

252,828  $ 268,691  $ 2,688 

05/21/97#** 

1'/. 

0'/. 

IM  0002(209) 

HARDRIVES  ASPHALT  PAVING 

09/04/96 

F.P.M.  BRAZILL, WILLIAM 

D-2  INTERSTATE  - CRACK  SEALING 

CRACK  SEALING 

10/08/96 

PHONE  NO  ; 685-33 19 

57.100 

km 

$ 

105,006  $ 87,018  $ 33,336 

11/02/97*** 

38'/. 

12'/. 

STPP  14-2(12)33 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PEND 

10/10/96 

F.P.M.  STREETER, STEF AN 

WHITE  SIXPHUR  SPRINGS-SOUTH 

- 

GR.,  AGG.  SURF.,  PL. 

MIX 

BIT.  SURF.,  SEAL  t COVER,  STEEL 

09/19/96  / / 

PHONE  NO  .-547-3672 

8.604 

mi 

$ 

4,501,511  $ 3,929,526  $ 39,295 

11/10/98*** 

ly. 

0'/. 

IM  15-4(81)195 

JIM  GILMAN  EXCAVATING  INC. 

10/10/96 

F.P.M.  SACKS, RAY 

HELENA  - NORTH 

PL.  MIX  BIT.  SURF.,  ' 

SEAL 

t COVER 

/ / 

PHONE  NO  : 457-0526 

7.333 

km 

$ 

1,549,438  $ 1,344,671  $ 13,448 

09/30/97*** 

\% 

0'/. 

STPP  13-1(22)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/10/96 

F.P.M.  WILLIAMS, PAUL 

RAYNOLDS  PASS  - NORTH 

PL.  MIX  BIT.  OVERLAY 

, SEAL  t COVER 

/ / 

PHONE  NO  : 683-6290 

39.173 

km 

$ 

4,213,643  $ 3,737,737  $ 37,378 

12/16/98*** 

1'/. 

0'/. 

RTS  283-1(2)0 

RIVERSIDE  CONTRACTING  INC 

11/14/96 

F.P.M.  WILLIAMS, PAUL 

HARRISON  - PONY 

SEAL  1 COVER 

/ / 

PHONE  NO  : 683-6290 

RTS  357-1(2)5 

06/13/97*** 

RUBY  DAM  - NORTH  t SOUTH 

SEAL  t COVER 

RTS  540-1(8)11 

MILL  CREEK  - N t S 

SEAL  1 COVER 

CONTRACT  TOTAL 

54.720 

km 

$ 

396,981  $ 358,777  $ 3,589 

n 

07. 

ESTIMATED  COMPLETION  DATE 


( 


r 


Digitized  by  the  Internet  Archive 
in  2017  with  funding  from 
Montana  State  Library 


https://archive.org/details/constructionrepo1997mont 


DATEiOS/lQ/97 


MONTANA  DEPARTMENl  j^TRANSFORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 
BUTTE  DISTRICT  ♦*» 


PRIME  CONTRACTOR 

MONT.DEPT.  FIELD' RRDTECr MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENF 

TCONL 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

nODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

SMP  1699(96) 

JTL  GROUP,  INC.-BELGRADE 

12/12/96 

F.P.M.  MCCORMICK,  THOMAS 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  STOCKPILE 

12/20/96 

PHONE  NO  ; 586-5074 

0.000 

ffli 

i 361,230 

% 2A6,265 

$ 13,359 

06/30/97«»*  5'/. 

06/30/97 

SMP  2E99(96) 

JIM  GILMAN  EXCAVATING  INC. 

12/12/96 

F.P.M.  WILLIAMS, PAUL 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  6 STOCKPILE 

/ / 

PHONE  NO  : 683-6290  ' 

0.000 

mi 

$ 183,750 

i 213,115 

$ 0 

06/30/97***  0*/. 

06/30/97 

BUTTE  DISTRICT  TOFALS 

1 '4^,306,039'" 

$ 37,142,555 

i 24,803,971 

m 

c 
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flQNTANA  DEPARTMENT  ^TRANSPORTATION  ^ 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 


DATE;02/10/97 

»♦*  GREAT  FALLS  DISTRICT  ♦** 

PAGE  NO:  7 

PRI'RE  CONTRACTOR 

MUNI.ULPI.  FIELD  PROJECT  MANAGER 

DITIGINAL 

^TOTDATE 

TERCENT 

’/.  LUN). 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

BR-STPU  5211(5)  F 

SLETTEN  CONSTRUCTION  CO 

12/15/94 

F.P.M.  RANDY  AAFEDT 

9TH-10TH  ST  CONNECTOR  BRIDGE 

BRIDGE  AND  APPROACHES 

01/16/95 

PHONE  NO  :771-7170 

0.360 

mi 

$ 

6,928,881  $ 5,834,970  $ 5,873,513 

03/10/97*** 

98'/. 

99'/. 

IM  15-6(28)323  F 

A-1  PAVING,  INC 

04/06/95 

F.P.M.  TERRY  WICKMAN 

BRADY  - NO.  t SO.  (NORTHBOUND) 

GR,  AGG.  SURF.,  PMS 

05/04/95 

PHONE  NO  :E78-7931 

11.568 

mi 

$ 

8,121,632  $ 7,398,020  $ 7,826,269 

10/12/97*** 

98'/. 

97'/. 

BR-STPU  5211(6)  F 

SHUMAKER  TRUCKING  AND  EXC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAY  OBLITERATION 

/ / 

PHONE  NO  : 77 1-7 170 

0.325 

mi 

$ 

757,860  $ 478,500  $ 4,785 

03/29/97*** 

1'/. 

0'/. 

NH-BR  2A-^f(12)138  F 

SLETTEN  CONSTRUCTION  CO 

08/31/95 

F.P.M.  BILL  LAY 

SUN  RIVER  BR.  - SUN  RIVER  - 

WIDEN,  PMS  OVERLAY, 

SEAL  t COVER  AND  BRIDGES 

10/12/95 

PHONE  NO  : 264-53 10 

STPHS  10-1(18)4 

06/30/97*** 

SMELTER  AVE.  OVERPASS-GTF 

OVERHEIGHT  WARNING  SYSTEM 

CONTRACT  TOTAL 

1.781 

mi 

$ 

3,258,029  $ 2,758,929  $ 2,975,175 

98'/. 

83'/. 

NH  1-3(27)219  F 

D.H.  BLATTNER  & SONS,  INC. 

10/12/95 

F.P.M.  DENNIS  LEG 

BROWNING-EAST  t WEST 

GR,  AGG.  SURF.,  PMS. 

, SEAL  1 COVER 

11/21/95 

PHONE  NO  : 338-34 17 

NH  1-3(28)222 

02/14/98*** 

BROWNING  URBAN 

PMS,  SEAL  t COVER 

CONTRACT  TOTAL 

7.127 

mi 

% 10.728,180  $ 10,611,222  t 5,557,789 

52'/. 

63'/. 

STPP  44-1(10)14 

SK  CONSTRUCTION  INC 

11/20/95 

F.P.M.  MIKE  KLETTE 

VALIER-EAST 

GR,  PMS,  SEAL  1 COVER 

02/14/96 

PHONE  NO  : 278-7078 

13.691 

mi 

$ 

9,295,163  $ 9,337,063  $ 7,013,881 

05/15/98*** 

75'/. 

51'/. 

STPP  3-4(6)102 

FLYING  EAGLE  CORPORATION 

02/07/96 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  - EROSION  C 

EROSION  CONTROL 

06/12/96 

PHONE  NO  : 338-34 17 

STPP  58-1(14)15 

03/29/97*** 

NORTH  OF  KIOWA  - SNOW  FENCE 

SNOW  FENCE 

CONTRACT  TOTAL 

0.046 

mi 

i 

135,953  % 113,371  $ 103,588 

91'/. 

96'/. 

NH  10-1(15)3 

15TH  ST.  AND  RIVER  DRIVE.  - GR  GR,  AGG.  SURF.,  PCCP 

STPU  5205(8)  F 

RIVER  DRIVE  (9TH  TO  15TH  ST.  N GR,  AGG.  SURF.,  PCCP 

CONTRACT  TOTAL  0.637  mi 


UNITED  MAT'LS  OF  GREAT  FALLS  PEND  03/07/96  F.P.fl.  RANDY  AAFEDT 
12/20/96  OA/22/96  PHONE  NO  :771-7170 

06/30/97*** 

3,A37,A81  $ 3,333,60A  $ 3,011,601  90'/.  lOA'/. 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENl  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 


DATE: 02/ 10/97 

***  GREAT  FALLS  DISTRICT  *** 

PAGE  NO;  8 

T'RIME  CONTRACTOR 

MONT. DEPT. 

FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MOD  IF. 
STATUS 

"AWARD  DA  IE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

7.  CONI. 

TIME 

1 USED 

IM  0002(63) 

INTERSTATE  SIGNING  - GREAT  FAL 

182.000 


INTERSTATE  SIGNING 


ALPINE  CONSTRUCTION,  INC. 

$ 2,377,664  $ 2,155,706  $ 1,330,691 


06/04/96  F.P.H.  RANDY  AAFEDT 
07/09/96  PHONE  NO  :771-7170 
06/21 /97«*»  627.  737. 


RTF  24-3(23)109 
BOWMANS  CORNER-NORTHEAST 


BLAHNIK  CONSTRUCTION,  INC. 

PMS  OVERLAY,  SEAL  I COVER 

12.500  kfit  $ 1,467,042  $ 1,329,316  % 1,254,090 


06/04/96  F.P.M.  BILL  LAY 

07/22/96  PHONE  NO  :E64-5310 

03/10/97***  947. 


787. 


NH  60-2(40)96 
F0)(  FARM  RD.  I lOTH  AVENUE  SOU 


0.780 


UNITED  MAT'LS  OF  GREAT  FALLS 
INTERSECTION  IMPROVEMENT  t P C C P 
mi  $ 2,009,760  $ 1,096,001  $ 1,047,687 


06/04/96  F.P.M.  DOUG  WILMOT 

07/08/96  PHONE  NO  :771-7346 

06/E9/97**»  977.  837. 


RTS  408-1(1)0 
FAIRFIELD  - WEST 


BLAHNIK  CONSTRUCTION,  INC. 

PMS  OVERLAY,  SEAL  t COVER 

31.350  km  $ 1,149,411  * 1,074,410  $ 488,647 


06/04/96  F.P.M.  BILL  LAY 

10/08/96  PHONE  NO  :264-5310 

05/09/97***  457 


877 


BR  9003(16) 

MILK  RIVER  BRIDGE  NORTH  OF  LOH 


0.059 


SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  BEAM  BRIDGE 

km  $ 081,373  $ 764,287  $ 297,204 


08/02/96  F.P.M.  GARY  BERG 

09/30/96  PHONE  NO  : 265-6821 

08/22/97***  397. 


397. 


IM  15-5(90)248 

HARDY  CREEK  - ULM  SOUTHBOUND 


RIVERSIDE  CONTRACTING  INC 
PL.  MIX  BIT.  OVERLAY,  SEAL  t COVER 

21.052  mi  « 6,217,870  $ 5,332,817  $ 724,619 


10/10/96  F.P.M.  DOUG  WILMOT 
10/30/96  PHONE  NO  : 771-7346 
01/15/99***  147. 


STPHS  0002(271) 

D3  6 D5  - PRIMARY  RUMBLE  STRIP 


0.000 


RUMBLE  STRIPS 
mi 


ASHBACH  CONSTRUCTION 
i 180,452  * 72,561  $ 


10/10/96  F.P.M.  BILL  LAY 

/ / PHONE  NO  : 264-53 10 

10/03/97***  07. 


RTS  210-1(5)0 
CONRAD  - EAST 


13.552 


RIVERSIDE  CONTRACTING  INC 

PMS  OVERLAY  AND  SEAL  t COVER 

km  $ 657,994  $ 630,927  $ 


6,310 


11/14/96  F.P.M.  TERRY  WICKMAN 

/ / PHONE  NO  : 278-7931 

07/11/97***  17. 


RTS  223-2(5)41 

25  KM  N.  LIBERTY  CO.  LINE  N. 


CENTURY  COMPANIES,  INC. 

PMS  OVERLAY  AND  SEAL  I COVER 

18.944  km  $ 516,444  $ 547,750  $ 


5,477 


11/14/96  F.P.M.  GARY  BERG 

/ / PHONE  m : 265-6821 

07/1 1/97***  17. 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  lT  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 
GREAT  FALLS  DISTRICT  ♦*» 


PAGE  NO:  9 


fr; 

fflE  CONTRACTOR 

RDNT.T)CPT.  FIELD  PROJECT  RANAGCR 

original 

AWARITDATE 

PERCENT 

7.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

RTS  SA0-1(3)1 

RIVERSIDE  CONTRACTING 

INC 

11/14/96 

F.P.M.  GARY  BERG 

CHINOOK  - SOUTH 

PMS 

OVERLAY  AND  SEAL 

t COVER 

/ / 

PHONE  NO  : 265-6821 

16.163 

km 

$ 654,150 

$ 609,864 

$ 

6,099 

07/11/97*#*  r/. 

07. 

RTS  331-1(2)2 

RIVERSIDE  CONTRACTING 

INC 

11/14/96 

F.P.M.  RANDY  AAFEDT 

BELT  - NORTH 

PMS 

OVERLAY  AND  SEAL 

t COVER 

/ / 

PHONE  NO  : 77 1-7 170  ’ 

13.747 

km 

$ 547,538 

$ 517,533 

$ 

5,175 

07/11/97***  17. 

07. 

RTS  233-1(6)0 

PRINCE  INC 

11/14/96 

F.P.M.  GARY  BERG 

HAVRE  - NORTH 

PMS 

OVERLAY  AND  SEAL 

i COVER 

/ / 

PHONE  NO  :265-6821 

21.600 

km 

$ 1,411,733 

$ 1,304,240 

$ 

13,042 

08/E2/97#**  17. 

07. 

SMP  1A99(96) 

A.M, 

, WELLES,  INC. 

12/12/96 

F.P.M.  RANDY  AAFEDT 

CRUSH  AND  STOCKPILE  - GREAT  FA 

CRUSH  1.  STOCKPILE 

02/03/97 

PHONE  NO  :771-7170 

0.000 

mi 

$ 277,320 

$ 280,916 

$ 

0 

06/30/97»»»  07. 

06/30/97 

GREAT  PALLS  DISTRICT  TOTALS 

i 61,011,929 

i 56,382,006 

f 38,346,442 

m, 
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MONTANA  DEPARTMENi  W TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 


DATE: 02/ 10/97 

♦»t  GLENDIVE  DISTRICT 

PAGE  NO:  10 

nmrCDNTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MGDIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

NH-STPP  57-7(13)317 

PRINCE  INC 

05/04/95 

F.P.M.  EIDE,  LEON 

GLENDIVE  - NORTHWEST 

PMS  OVERLAY,  SEAL  t COVER 

08/29/95 

PHONE  NO  : 365-2877 

9.233 

mi 

$ 

2,572,642  $ 2,485,218 

$ 2,309,712 

03/29/97*** 

937. 

937. 

STPP  25-1(21)36 

WICKENS  CONSTRUCTION,  INC. 

06/05/95 

F.P.M.  BARTH,  TIM 

WOLF  POINT-SOUTH 

GR,  AGG.  SURF.,  CTB,  PMS, 

SEAL  t COVER 

06/29/95 

PHONE  NO  : 653- 1050 

9.821 

mi 

% 

6,527,624  $ 5,824,462 

$ 5,582,131 

08/19/97#** 

967. 

955; 

NH  1-9(31)516 

WASHINGTON  CONSTRUCTION 

09/06/95 

F.P.M.  PISK,  RANDAL 

HINSDALE  EAST 

RECONSTRUCT.,  WIDEN,  OVERLAY,  SEAL  t COVER,  3 CONC. 

BM.  BR. 

12/06/95 

PHONE  NO  : 228-9478 

9.920 

mi 

$ 

6,904,834  $ 6,873,272 

$ 7,059,175 

12/05/97*** 

987. 

697, 

RTS  246-1 (6)A 

PRINCE  INC 

01/04/96 

F.P.M.  ARTHUR,  RONALD  T. 

4.2  MI.  N.W.  OF  GLASGOW  - 

N.W. 

PMS  OVERLAY,  SEAL 

t COVER 

05/01/96 

PHONE  NO  : 787-5701 

RTS  250-1(3)0 

APPR 

03/29/97*** 

1 MI.  WEST  OF  WOLF  POINT 

- NOR 

PMS  OVERLAY,  SEAL 

t COVER 

11/26/96 

RTS  322-1(2)0 

6.3  MI.  SOUTH  OF  BAKER  - 

SOUTH 

PMS  OVERLAY,  SEAL 

t COVER 

RTS  405-1(2)18 

FROID  - EAST 

PMS  OVERLAY,  SEAL 

1 COVER 

RTS  493-1(1)0 

1.0  MI. NORTH  OF  BAKER  - NORTH 

PMS  OVERLAY,  SEAL 

& COVER 

CONTRACT  TOTAL 

57.800 

mi 

$ 

3,561,215  $ 3,162,314 

$ 3,094,428 

967. 

727. 

IM  94-3(43)113 

CENTURY  COMPANIES, 

JV 

01/04/96 

F.P.M.  LAUCKNER,  JAMES 

HATHAWAY  REST  AREA 

REHABILITATE  REST 

AREAS  EB  1 WB 

04/19/96 

PHONE  NO  ; 365-2877 

IM  94-6(42)193 

02/09/97*** 

BAD  ROUTE  REST  AREA 

REHABILITATE  REST 

AREA  1 

MCS  SITE 

CONTRACT  TOTAL 

0.000 

km 

$ 

1,013,765  * 1,206,841 

$ 1,216,086 

987. 

987. 

IM  94-«f(49)154 
CUSTER  COUNTY  LINE  - WEST 


B.B59 


EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR,  PMS  OVERLAY,  SEAL  I COVER 

fiii  $ 7,739.779  i 6,395,003  $ 6,272,390 


03/07/96  F.P.M,  SWANSON,  ROBERT  E. 

OA/16/96  PHONE  NO  :232-1093 

0B/E6/9B***  987.  8V/, 


STPS  201-1(2)0 

JCT.  MONTANA  HIGHWAY  13  - EAST 

5.987 


PRINCE 

GR,  AGG.  SURF.,  PMS,  SEAL  I COVER 
mi  i 1,689,615  $ 


INC 

1,776,170 


1,736,726 


05/02/96  F.P.M.  BARTH,  TIM 

06/2'f/96  PHONE  NO  :653-1050 

08/27/97***  987.  1007, 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENl  iff  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 


DATE:0a/10/97 

*«  GLENDIVE  DISTRICT  **♦ 

PAGE  NO;  11 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MOD  IF. 
STATUS 

AWARD  DATE ' 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

rmr. 

TIME 

USED 

RTF  61-4(1^)118 

RIVERSIDE  CONTRACTING 

INC 

06/04/96 

F.P.M.  EIDE,  LEON 

MALTA  - SOUTH 

PMS  OVERLAY,  SEAL  1 COVER 

07/30/96 

PHONE  NO  : 365-2877 

RTF  61-4(15)105 

ZORTMAN  TRAIL  - NO.  t SO.  - 

PMS  OVERLAY,  SEAL  1 COVER 

07/10/97»t» 

CONTRACT  TOTAL 

52.400 

mi  $ 2,717,743  $ 2,694,220 

$ 

2,322,679 

86*/. 

677. 

RTF  54-1(5)17 

RIVERSIDE  CONTRACTING 

INC 

06/04/96 

F.P.M.  FRETTE,  KURT 

BROADUS  - SOUTH 

PMS  OVERLAY,  SEAL  6 COVER 

06/19/96 

PHONE  NO  : 232- 1093 

12.200 

mi  $ 1,991,792  $ 2,323,305 

$ 

2,181,739 

08/13/97*** 

947. 

667. 

NH  1-8(20)472 

PRINCE  INC 

07/09/96 

F.P.M.  PISK,  RANDAL 

MALTA  - SACO 

PMS  OVERLAY,  SEAL  t COVER,  MCS  SCALE  SITE 

08/28/96 

PHONE  NO  ; 228-9478 

27.354 

mi  $ 4,418,162  $ 4,296,410 

i 

1,662,340 

02/04/98*** 

397 

517 

STPS  515-1(4)2 

WICKENS  CONSTRUCTION, 

INC. 

07/09/96 

F.P.M.  ARTHUR,  RONALD  T. 

PLENTYWOOD  - SOUTHWEST 

PMS  OVERLAY,  SEAL  6 COVER 

07/22/96 

PHONE  NO  :787-5701 

RTS  515-1(5)1 

BIG  MUDDY  CREEK  - NO.  t SO. 

GR.,  AGG.  SURF.,  PMS,  SEAL  6 COVER 

01/25/98*** 

CONTRACT  TOTAL 

6.430 

mi  $ 2,328,750  $ 2,082,618 

% 

1,723,649 

837. 

457. 

RTF  2-1(22)21 

MARVIN  A.  REHBEIN 

07/09/96 

F.P.M.  FRETTE,  KURT 

20  MILES  EAST  OF  MILES  CITY  - 

PMS  OVERLAY,  SEAL  t COVER 

08/13/96 

PHONE  NO  ; 232- 1093 

RTF  2-1(21)13 

13  MILES  EAST  OF  MILES  CITY  - 

PMS  OVERLAY,  SEAL  6 COVER 

08/07/97*** 

CONTRACT  TOTAL 

14.266 

mi  $ 3,241,566  $ 3,457,370 

$ 

3,049,229 

887. 

667. 

IM  94-3(47)86 

PRINCE  INC 

07/09/96 

F.P.M.  MARTIN.  DOUGLAS 

COLSTRIP  INTERCHANGE  - EAST  1 

COLD  MILL  1 PMS 

08/13/96 

PHONE  NO  : 232- 1093 

31.100 

mi  $ 2,882,432  $ 2,500,070 

$ 

2,191,600 

08/30/97*** 

887. 

587. 

STPP-NH-STPS  0002(244) 

ACCENT  STRIPE  INC 

08/02/96 

F.P.M.  LAUCKNER,  JAMES 

1996  - DISTRICT  4 - DURABLE  FA 

EPOXY  1 THERMOPLASTIC  PAVEMENT  MARKINGS 

/ / 

PHONE  NO  : 365-2877 

169.440 

mi  $ 484,679  $ 490,172 

$ 

4,900 

07/18/97*** 

17. 

247. 

IM  94-3(44)99 

EDWARD  T.  CORPS  CONST. 

10/10/96 

F.P.M.  MARTIN,  DOUGLAS 

FORSYTH  MCS  SCALE  (W  B) 

SCALE  PIT  t APPROACH  SLAB 

/ / 

PHONE  NO  :832-1093 

0.000 

km  $ 146,556  $ 73,759 

$ 

738 

09/15/97*** 

17. 

07. 

**»  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENi  W TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 


DATE:02/I0/97 

*»♦  GLENDIVE  DISTRICT  *** 

PAGE  NO:  12 

PRTMETDNTRACTOR 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DA  IE 

WORK  BEG. 
WORK  COMP. 

RtKChNI 

PROJECT 

COMPLETED 

tcdnt: 

TIME 

USED 

BR  90A2(10) 

EDWARD  T.  CORPS  CONST. 

10/10/96 

F.P.M.  BACON,  DAVID 

USRS  MAIN  CANAL  - NORTH  OF  SID 

P.S.  TRI-DECK  BEAM  BRIDGE  t APPROACHES 

/ / 

PHONE  NO  : 365-2877 

0.351 

km 

$ 182,403  $ 152,456  $ 

3,393 

06/05/97*** 

2*/. 

07. 

STPS  W-l(ll)12 

SK  CONSTRUCTION  INC 

11/14/96 

F.P.M.  MARTIN,  DOUGLAS 

12  MI.S  OF  ROSEBUD  SOUTH 

GR.,  AGG. 

SURF.,  FMS  AND  SEAL  t COVER 

/ / 

PHONE  NO  : 232- 1093  ' 

RTS  'fA6-l(l)0 

CARTERVILLE-30UTH 

GR.,  AGG. 

SURF.,  PMS  AND  SEAL  t COVER 

10/10/97**» 

CONTRACT  TOTAL 

6.689 

km 

$ 2,514,661  $ 2,341,741  $ 

23,417 

17. 

07. 

BR  25-l(2A)A6 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  GREUFE,  LARRY 

MISSOURI  RIVER  BRIDGE-SOUTH  OF 

GR.,  AGG. 

SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  t COVER  AND 

/ / 

PHONE  NO  : 653- 1050 

0.094 

km 

$ 4,166,617  $ 4,538,099  $ 

45,379 

11/15/98*** 

17. 

07. 

NH  1-10(36)645 

DIAMOND  CONSTRUCTION,  INC. 

12/12/96 

F.P.M.  ARTHUR,  RONALD  T. 

CULBERTSON  REST  AREA 

REST  AREA,  MCS  SCALE  i WEIGH  IN  MOTION  SYSTEM 

/ / 

PHONE  NO  :787-5701 

0.000 

km  $ 2,003,175  $ 1,942,007  $ 0 

07/03/98*** 

07. 

07. 

BR  9053(16) 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  GREUFE,  LARRY 

MILK  RIVER-SOUTHWEST  OF  GLASGO 

GR.,  AGG.  SURF.,  STEEL  BEAM  BRIDGE 

01/20/97 

PHONE  NO  .-653-1050 

0.070 

km  $ 1,128,674  % 1,015,866  $ 10,158 

11/15/97*** 

17. 

07. 

RTS  a01-2(9)'f6 

JUNCTION  HT  16  - EAST  I WEST 

RTS  BOE-KDO 

JUNCTION  MT  23  - SOUTHEAST 

RTS  E50-l(^^)38 

BOXELDER  CREEK  - NORTH  i SOUTH 
RTS  261-2(3)31 

SHADWELL  CREEK  - NORTH  t SOUTH 
RTS  327-1(6)0 
BAINVILLE  NORTH  t SOUTH 
RTS  'f38-l(8)13 

22  KM  NORTH  OF  NASHUA  - NORTH 
RTS  'f80-l(2)0 

MISSOURI  RIVER  BRIDGE  - NORTH 
CONTRACT  TOTAL  115.390 


RIVERSIDE  CONTRACTING  INC 
PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  I COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

PL.  MIX  BIT.  SURF.  OVERLAY  SEAL  i COVER 

PL.  MIX  BIT.  SURF  OVERLAY,  SEAL  t COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t.  COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  & COVER 

kill  $ 3,663,822  % 3,50'f,388  $ 35,010 


12/12/96  F.P.M.  BARTH,  TIM 

/ / PHONE  NO  :653-1050 

ll/15/97**» 


r/. 
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**f  ESTIMATED  COMPLETION  DATE 
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DATE: 08/ 10/97 


mNTANA  DEPARTMENT  T TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 
»**  GLENDIVE  DISTRICT  *** 
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PAGE  NO:  13 


PRIfTiMACTDr 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

7,  CUNT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BR  9055(6) 

SLETTEN  CONSTRUCTION  CO 

18/18/96 

F.P.M.  BACON, 

DAVID 

BEAVER  CREEK  - S OF  WIBAUX 

GR.,  AGG.  SURF.,  PS  CONC.  BEAM  BRIDGE 

/ / 

PHONE  NO  : 365-8877 

0.056 

km 

$ ^^73,137 

$ 459,733 

$ 4,600 

08/17/97*w  r/. 

or. 

SMP  0699(96) 

PRINCE  INC 

18/18/96 

F.P.M.  SWANSON 

, ROBERT  E. 

CRUSH  AND  STOCKPILE  - GLENDIVE 

CRUSH  6 STOCKPILE 

/ / 

PHONE  NO  :838- 

1093  • 

0.000 

mi 

i 173, 5A0 

i 169,000 

% 0 

06/30/97***  07, 

06/30/97 

SMP  Ae99(96) 

FISHER  SAND  AND  GRAVEL  CO. 

18/18/96 

F.P.M.  ARTHUR, 

RONALD  T. 

CRUSH  AND  STOCKPILE  - GLENDIVE 

CRUSH  6 STOCKPILE 

/ / 

PHONE  NO  : 787-5701 

0.000 

mi 

% 363,650 

$ 888,055 

% 0 

06/30/97***  0% 

06/30/97 

BLLNDIVE  DISlRlCI  ioIAlS 

$ 68,890,833 

$ 60,046,554 

1 40,529,977 
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MONTANA  DEPARTMENi  W TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 
*♦*  BILLINGS  DISTRICT  *♦» 


# 

PAGE  NO;  14 


PRIME  CONTRACTOR 

HUN  I. Dtp  1.  PltLD  PROJECl  MANAGER 

original 

AWARD  DATE 

PERCENT 

7.  CUNI. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  work  engineer  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS  WORK  COMP.  COMPLETED 

USED 

NH  63-6(i()E9  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

APPR 

05/18/94 

F.P.M.  TILZEY,  RONALD 

EDDIES  CORNER  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  6 COVER 

01/85/96 

05/84/94 

PHONE  NO  : 538-8738 

10.358 

(Hi  $ 8,537,068  $ 7,644,405  $ 

8,793,137 

03/89/97*** 

98X 

857. 

STPS  300-1(3)6 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

APPR 

06/89/94 

F.P.M.  SHUPAK,TOM 

BIG  COULEE  ROAD 

GRADING,  AGGREGATE  SURFACING 

01/08/96 

11/07/94 

PHONE  NO  : 845-0370 

' 

3.155 

mi  $ 1,463,387  $ 1,383,143  $ 

1,760,918 

03/89/97*** 

98*/. 

m 

STPSNHSTPPI  g(lAl) 

MARK  RITE  LINES  OF  MONT.,  INC. 

06/89/94 

F.P.M.  STUDEBAKER, 

RAYMOND 

DISTRICT  5-EXPERIHENTAL  EPOXY 

EXPERIMENTAL  EPOXY  MARKINGS 

08/09/94 

PHONE  NO  : 858-7389 

75.600 

mi  $ 531,904  $ 361,046  $ 

876,941 

03/89/97*** 

m 

10/15/94 

NH  14-5(13)167  F 

SK  CONSTRUCTION  INC 

PEND 

06/30/95 

F.P.M.  HUBER, JOHN 

ROUNDUP  - WEST 

GR,  AGG.  SURF.,  PMS,  SEAL  t,  COVER 

01/88/97 

08/05/95 

PHONE  NO  : 538-8738 

NH  16-B(7)46  F 

APPR 

03/89/97*** 

ROUNDUP  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  6 COVER,  1 CONC.  PR. 

07/88/96 

CONTRACT  TOTAL 

8.778 

mi  $ 3,151,104  $ 3,194,053  $ 

3,610,846 

98*/. 

90*/. 

IM  90-9(81)503  F 

RIVERSIDE  CONTRACTING 

INC 

10/18/95 

F.P.M.  DYEKMAN,JEFF(ACTING) 

DUNMORE  - SOUTH 

RECONSTRUCTION,  HOT  RECYCLE  OVERLAY 

03/18/96 

PHONE  NO  ; 657-0868 

RTF  48-1(16)0 

CITY  OF  HARDIN 

PMS  OVERLAY,  SEAL  6 COVER 

08/31/98*** 

CONTRACT  TOTAL 

11.813 

km  $ 7,475,887  $ 7,400,450  $ 

7,656,788 

98*/. 

84*/. 

STPS  466-1(8)0 

SLETTEN  CONSTRUCTION  CO 

11/80/95 

F.P.M.  TILZEY,  RONALD 

BIG  SPRING  - NO. 

WIDEN,  PMS  OVERLAY,  75  FT.  CONC.  BEAM  BR. 

04/16/96 

PHONE  NO  : 538-8738 

8.136 

mi  $ 1,181,774  $ 1,851,153  $ 

1,191,747 

03/89/97*** 

95*/. 

797. 

BR-NH  4-8(18)54  F 

COP  CONSTRUCTION  CO. 

03/07/96 

F.P.M.  NELSON,  ROD 

YELLOWSTONE  RIV.  BR.  - S.E. 

OF 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER,  GIRDER  BR. 

07/08/96 

PHONE  NO  : 657-0860 

1.088 

mi  $ 4,193,988  $ 4,891,898  $ 

8,884,848 

18/19/97*** 

457. 

48'/. 

IM  90-8(136)446  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/08/96 

F.P.M.  SHIPAK.TOM 

WEST  BILLINGS  INTERCHANGE-ABUT 

ABUTMENT  WALLS 

06/03/96 

PHONE  NO  : 845-0370 

IM  90-8(131)450 

06/30/98*** 

87TH-L0CKW00D 

HOT  RECYCLED  PMS  OVERLAY,  SEAL  6 COVER,  BR.  DECK  REHAB. 

CONTRACT  TOTAL 

3.611 

mi  $ 7,807,789  $ 6,888,889  $ 

3,887,568 

687. 

100'/. 

»«  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENi  ^TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 


DATE:02/10/97 

»**  BILLINGS  DISTRICT  *♦* 

PAGE  NO:  15 

PRIME  CONTRACTOR 

MDNT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DAIfc 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

51  CONT. 

TIME 

USED 

STPHS  0002(E17) 

2 LOCATIONS-DIST.  5 -ELECTRICA 


0.000 


ACE  ELECTRIC  INC 

FLASHER,  PAVEMENT  MARKINGS,  AND  SIGNING 
mi  i 60,6^0  $ 72,358  $ 25,397 


05/02/96  F.P.M.  SHUPAKJOM 
07/03/96  PHONE  NO  : 2^5-0370 
03/29/97#**  357. 


307. 


RTF  37-1(20)0 

LITTLE  BIGHORN  BATTLEFIELD-EAS 


.700 


JTL  GROUP,  INC.-BILLINGS 

PMS  OVERLAY,  SEAL  t COVER 

mi  $ 978,161  $ 983,225  $ 0 


06/04/96  F.P.M.  SLOE,  DAVID  A. 

/ / PHONE  NO  : 657-0261 

03/06/97»»*  07. 


NH  53-1(10)16  F 
ACTON-NORTHWEST 


11.497 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PMS,  SEAL  t COVER 

mi  $ 9,982,965  $ 9,698,698  $ 4,457,455 


07/09/96  F.P.M.  KEGLEY,  MEL 
08/02/96  PHONE  NO  : 657-0259 
10/E2/98***  467. 


337. 


BR  9005(8) 

CLARK  FORK  OF  YELLOWSTONE 


0.760 


SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  BEAM  BRIDGE 

km  $ 630,484  $ 631,007  $ 343,172 


08/02/96  F.P.M.  SLOE,  DAVID  A. 

09/10/96  PHONE  NO  ;657-0261 

08/22/97***  54!( 


40X 


STPP  91-1(6)0 

BIG  TIMBER  BUSINESS  LOOP 


0.000 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
MILLING,  PMS  OVERLAY  AND  SEAL  I COVER 

mi  $ 1,326,162  $ 1,484,484  $ 830,067 


00/02/96  F.P.M.  BERGEN,  PERRY 

08/19/96  PHONE  NO  :932-4872 

03/29/97***  567. 


687. 


BR  9056(29) 

CLARKS  FORK  OF  YELLOWSTONE  RIV 


0.396 


COP  CONSTRUCTION  CO. 

PRESTRESSED  BEAM  BR. 

mi  $ 1,044,600  $ 909,091  $ 429,597 


09/04/96  F.P.M.  NELSON,  ROD 
10/04/96  PHONE  NO  ;657-0260 
09/22/97***  477. 


237. 


STPE  4-2(14)55 
DRAIN  LINE  - LAURa 


0.340 


COP  CONSTRUCTION  CO. 

STORM  DRAIN  t PUMPING  FACIL. 

mi  $ 411,362  $ 514,794  $ 440,652 


09/04/96  F.P.M.  SLOE,  DAVID  A. 

09/27/96  PHONE  NO  :657-0261 

08/25/97***  867.  577. 


NH-STPP  0002(279)  - (054) 
MCS  SCALES  SITES  DISTRICT  5 


0.000 


J t S CONSTRUCTION,  INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  I COVER 

mi  * 486,970  % 481,009  $ 233,100 


09/04/96  F.P.M.  TILZEY,  RONALD 
09/19/96  PHONE  NO  : 538-8732 
08/11/97***  487. 


287. 


STPP  45-1(14)0 
BIG  TIMBER  - NORTH 


7.981 


SK  CONSTRUCTION  INC 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  t COVER,  P.S.  BR. 

(Hi  $ 5,945,331  % 5,478,423  $ 300,377 


10/10/96  F.P.M.  BERGEN,  PERRY 
10/28/96  PHONE  NO  :932-4872 
01/28/99***  57. 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  uT  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  01/31/97 


DATEr02/10/97 

***  BILLINGS  DISTRICT  *** 

PAGE  NO:  16 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGEE 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DA  IE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

X OUNI. 
TIME 

USED 

STPE  0002(169) 

2 LOCATIONS  - BILLINGS  DISTRIC  GR, RIPRAP, FENCE 

0.000  tni 


DONNES  CONSTRUCTION 
$ 97,'f64  $ 84,615  $ 


844 


10/10/96  F.P.M.  SHUPAK,TOM 

/ / PHONE  NO  :245-0370 

05/19/97***  IK 


in  0002(65) 

INTERSTATE  SIGNING  - BILLINGS  INTERSTATE  SIGNING  - BILLINGS 

57.000  km  % 2,98 


OMO  CONSTRUCTION  INC 
689  % 2,633,050  $ 15,000 


12/12/96  F.P.M.  KEGLEY,  MEL 

/ / PHONE  NO  ; 657-0259 

02/17/97***  IX 


OX 


RTF  72-1(4)10 
BELFRY  - NORTH 


JTL  GROUP,  INC. -BILLINGS 
PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  i COVER 


12/12/96 
/ / 


F.P.M.  DYEKMAN, JEFF (ACTING) 
PHONE  NO  : 657-0262 


17.500  km 

% 748,152 

$ 636,364 

$ 6,364 

07/11/97*** 

IX 

OX 

BILLINGS  DISTRIC!  TOTALS 

$ 58,3/8,108 

i 55,901,887 

$ 36,483,600 

bU, 

TOTALS  FOR  ALL  PROJECTS; 

$284,169,456 

$265,005,737 

$175,085,908 

63'/. 

0 


0 


625.70  0 
H3fe 

Feb. 1997 


DATE;03/ll/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0S/e8/97 
»*»  MISSOULA  DISTRICT  *** 


01  ATE  BSCUIVIcMTS  CuLLECTiGM 

DO  [ i ■ 


MONTANA  STATE  LIBRAOY 

1515  E.  6th  AVE.  PAGE  NO:  1 


PRIME  CONTRACTOR 

PROJECT  MANAGER 

DRTRINAL 

AWARD  DATE 

PERCENT 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS  WORK  COMP. 

COMPLETED 

USED 

STPP  5E-S(E0)it0 

SCHELLINGER  CONST  CO., 

INC. 

APPR 

05/04/95 

F.P.M.  MITCHELL,  JAMES  D. 

CRESTON  NORTH 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER,  STR. 

09/17/96 

05/88/95 

PHONE  NO  : 755-8557 

7.856 

mi  $ 7,658,803  $ 6,311,903  $ 

7,110,907 

07/31/97***  98'/. 

91'/. 

STPE-CM  8103(11) 

KEENEY  CONSTRUCTION 

APPR 

08/31/95 

F.P.M.  JOHNSON 

, ROBERT  L. 

RESERVE  ST.  LANDSCAPING 

LANDSCAPING 

09/03/96 

10/08/95 

PHONE  NO  : 583-5864 

0.000 

rai  $ 830,650  $ 819,477  $ 

837,885 

03/89/97***  98'/. 

06/15/96 

BR-STPP  6-1(65)83 

D.H.  BLATTNER  t SONS, 

INC. 

10/18/95 

F.P.M.  MAART, 

WILLIAM  C. 

PARADISE  - EAST  (WEST  SECTION) 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  TWO  STL.  GIR.  BR'S. 

01/08/96 

PHONE  NO  : 583-5856 

3.055 

mi  $ 9,983,036  $ 9,756,496  $ 

7,758,845 

18/18/97***  80'/. 

46'/. 

STPS  354-1  (5)'f 

PUMCO,  INC. 

PEND 

10/18/95 

F.P.M.  MCKINNEY,  JOHN 

POLSON  SOUTH  - SOUTH  SECTION 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

01/88/97 

18/04/95 

PHONE  NO  : 788-4506 

1.988 

mi  $ 770,961  $ 868,153  $ 

958,997 

04/88/97***  98'/. 

118'/. 

STPP  83-8(7)48 

A-1  PAVING,  INC 

08/07/96 

F.P.M.  CHRISIN6ER, KENNETH  L 

MISSOULA  COUNTY  LINE-NORTH 

WIDEN,  PMS,  SEAL  t COVER 

03/85/96 

PHONE  NO  : 886-8 181 

17.340 

mi  $ 5,438,848  $ 5,636,818  $ 

8,618,993 

05/80/98***  46'/. 

47'/. 

IM  90-1(118)64 

RIVERSIDE  CONTRACTING, 

INC. 

03/07/96 

F.P.M.  MCKINNEY,  JOHN 

TARKIO-EAST 

PMS  OVERLAY,  SEAL  t COVER,  BRIDGE  DECK  REHAB. 

03/88/96 

PHONE  NO  : 788-4506 

10.054 

mi  $ 7,375,568  $ 7,638,763  $ 

5,051,694 

09/86/98***  66'/. 

47'/. 

NH-PLH  5-3(61)115  F 

SCHELLINGER  CONST  CO., 

INC. 

PEND 

04/11/96 

F.P.M.  ROBERTS 

, JAMES 

GRANDVIEW  - NORTH 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER,  PS  CONC.  BR. 

03/03/97 

05/06/96 

PHONE  NO  :758-0531 

PLH-NH  5-3(68)183  F 

07/85/97*** 

MONTANA  40  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

CONTRACT  TOTAL 

3.000 

mi  $ 9,570,088  $ 7,618,818  $ 

6,537,411 

78'/. 

57'/. 

RTF  5-8(74)93 

A-1  PAVING,  INC 

06/04/96 

F.P.M.  KALBERG,  J.  GARY 

10  MILES  NORTH  OF  DAYTON-NORTH 

PMS  OVERLAY,  SEAL  i COVER 

07/88/96 

PHONE  NO  : 857-3395 

81.640 

mi  $ 1,749,157  i 1,694,165  $ 

1,839,796 

05/31/97***  73'/. 

77'/. 

STPP  6-1(70)15 

RIVERSIDE  CONTRACTING, 

INC. 

06/04/96 

F.P.M.  ROEDEL, 

DONALD 

NOXON-EAST 

SLOPE  FLATTENING,  PMS  OVERLAY,  SEAL  t COVER 

06/80/96 

PHONE  NO  : 893-5408 

13.198 

km  $ 1,443,091  $ 1,556,458  $ 

1,485,504 

06/14/97***  98'/. 

95'/. 

ESTIMATED  COMPLETION  DATE 
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DATE; 03/ 11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/97 
»*»  MISSOULA  DISTRICT  *»* 


PR1ME“CDNTRACT0R 

MUNI.DEPI.  FIELD  PROJECT  MANAGER 

original 

AHAPD  DATE 

PERCENT 

'/.  CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  90-1(124)0 

FRANK  GURNEY,  INC 

07/09/96 

F.P.M.  JOHNSON,  ROBERT  L. 

LOOKOUT  PASS  - GUARDRAIL 

CONC.  MED.  RAIL,  PCCP  GROOVING  1 GR. 

09/09/96 

PHONE  NO  : 523-5864 

5.800 

mi  $ 643,703  $ 655,207 

$ 

599,107 

08/01/97***  91'/. 

607. 

STPHS  0002(246) 

PAVLIK  ELECTRIC  CO, 

INC 

08/02/96 

F.P.M.  KALBERG 

, J.  GARY 

DISTRICT  1-GUARDRAIL  1 INTERSE 

GUARDRAIL  1 INTERSECTION  IMPROVEMENT 

09/09/96 

PHONE  NO  : 257-3395 

0.000 

km  $ 107,751  $ 94,755 

$ 

24,093 

05/10/97***  25'/. 

2'/. 

CM  0002(158) 

SCOTT  CONSTRUCTION  INC 

08/02/96 

F.P.M.  SULLIVAN,  SHEILA 

SIGNAL  OPERATION  IMPROVEMENTS- 

TRAFFIC  SIGNAL  L INTERSECTION  IMPROVEMENT 

/ / 

PHONE  NO  ; 523-5877 

0.000 

mi  $ 1,370,128  $ 1,448,380 

$ 

14,487 

09/26/97***  1'/. 

0'/. 

STPHS-NH  5-3(68)102 

A-1  PAVING,  INC 

08/02/96 

F.P.M.  KALBERG 

, J.  GARY 

SOUTH  OF  SOMMERS 

CURVE  RECONSTRUCTION,  PMS,  SEAL  ^ COVER  AND  RET.  WALLS 

09/11/96 

PHONE  NO  : 257-3395 

0.448 

mi  i 715,035  $ 559,365 

$ 

433,710 

09/20/97***  78'/. 

83'/. 

STPP  52-2(24)33 

SCHELL INGER  CONST  CO., INC. 

09/04/96 

F.P.M.  MITCHELL,  JAMES  D. 

CRESTON  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER 

09/23/96 

PHONE  NO  :755- 

8557 

7.078 

km  $ 7,060,321  $ 6,111,294 

$ 

802,866 

05/02/99***  13'/. 

10'/. 

STPS  269-1(11)5 
CORVALLIS  - NORTH  i SOUTH 


7.310 


A-1  PAVING,  INC 

WIDEN,  PMS  OVERLAY,  SEAL  i COVER,  5 CANAL  STRUCTURES 
km  $ 2,752,627  $ 2,880,351  $ 589,221 


09/0A/96  F.P.M.  SULLIVAN,  SHEILA 

11./0A/96  PHONE  NO  : 523-5877 

07/13/98***  20'/.  19'/. 


STPHS  8199(22) 

SOUTH  14TH  STREET  WEST  i JOHNS 


0.000 


PAVLIK  ELECTRIC  CO,  INC 
TRAFF.  SIGNALS  i THERMOPLASTIC  PVMT.  MKGS 
mi  i 77,132  $ $ 29,715 


09/0A/96  F.P.M.  SULLIVAN,  SHEILA 

10/07/96  PHONE  NO  : 523-5877 

OA/21/97*#*  m 17'/, 


STPHS  36-1(12)4 
EAST  OF  PLAINS 


0.000 


SIGNING 

mi 


ALPINE  CONSTRUCTION,  INC. 

13,223  $ 8,911  $ 0 


10/10/96  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO  : 523-5864 

05/19/97***  0'/.  0'/. 


RTF  1-2(87)122 

KALISPELL  STRIP  AND  LASALLE  RO 
RTF  52-1(13)18 
BIGFORK.  NORTH  i SOUTH 
CONTRACT  TOTAL  20.075 


A-1  PAVING,  INC 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  i COVER 


SEAL  i COVER 
km 


841,026 


797,465  $ 


7,976 


12/12/96  F.P.M.  CHRISINGER, KENNETH  L 

/ / PHONE  NO  : 836-2121 

07/11/97*** 


♦*♦  ESTIMATED  COMPLETION  DATE 


# 


# 


DATE: 03/ 11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  02/E8/97 
**♦  MISSOULA  DISTRICT  *** 


PAGE  NO;  3 


PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

WARD  DATE 

PERCENT 

TCDNTI 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

RTS  A73-l(l)0 

JENSEN  PAVING 

12/12/96 

F.P.M.  SULLIVAN,  SHEILA  ' 

WEST  FORK  ROAD 

PL.  MIX  BIT.  SURF. 

OVERLAY  AND  SEAL  & COVER 

/ / 

PHONE  NO  : 523-5877 

RTF  7-1(75)39 

08/01 /97#*» 

CHARLOS  HEIGHTS  - NORTH 

SEAL  & COVER 

CONTRACT  TOTAL  31.201 

l<ni 

$ 908,365 

$ 824,382 

$ 8,246 

1'/. 

0’/, 

SMP  0W(96) 

SCHELLINGER  CONST  CO., INC. 

12/12/96 

F.P.M.  MCKINNEY,  JOHN 

CRUSH  AND  STOCKPILE  - MISSOULA 

CRUSH  t STOCKPILE 

02/11/97 

PHONE  NO  : 722-4506 

0.000 

(iii 

$ 3if6,500 

$ 283,660 

$ 105,572 

09/30/97***  37’/, 

09/30/97 

SMP  2799(96) 

SCHELLINGER  CONST  CO., INC. 

12/12/96 

F.P.M.  KALBERG 

, J.  GARY 

CRUSH  AND  STOCKPILE  - MISSOULA 

CRUSH  i STOCKPILE 

/ / 

PHONE  NO  : 257-3395 

0.000 

All 

$ 1A7,875 

$ 103,218 

$ 0 

06/30/97***  07, 

06/30/97 

RTS  m-iwz 

JTL  GROUP,  INC. -MISSOULA 

12/12/96 

F.P.M.  JOHNSON 

, ROBERT  L. 

DESMET  INTERCHANGE-WEST 

PL  MIX  BIT.  SURF.  OVERLAY,  SEAL  & COVER 

/ / 

PHONE  NO  : 523-5864 

1.500 

mi 

$ 104,871 

$ 79,283 

i 794 

04/21/97***  r/, 

07, 

SMP  3299(96) 

L.S. 

JENSEN  ^ SONS 

INC 

12/12/96 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  AND  STOCKPILE  - MISSOULA 

CRUSH  i STOCKPILE 

/ / 

PHONE  NO  : 523-5877 

0.000 

mi 

$ 286,400 

$ 319,266 

$ 0 

09/30/97***  07, 

09/30/97 

MISSOULA  DISTRICT  TOTALS 

i 59,582,548 

$ 55,533,336 

$ 35,554,157 

61’/, 

V 


4 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OE/28/97 


DATE;03/ll/97 

**»  BUTTE  DISTRICT  »** 

PAGE  NO:  9 

PRIME  CONTRACTOR 

iidnt:deft.'tield  project  manager 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

HODIF. 

STATUS 

AWARD  DAir' 

WORK  BEG. 
WORK  COMP. 

PERCENT  tcdrt: 

PROJECT  TIME 

COMPLETED  USED 

STPP  50-8(85)88 

BOZEMAN-FOUR  CORNERS 

6.159 

H.  K.  CONTRACTORS,  INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER,  WIDEN  AND  PS  CONC  BEAM 
nti  $ 9,078,389  $ 7,378,871  $ 8,751,368 

18/15/99 

03/19/95 

05/09/97**» 

IH  8(50) 

STATEWIDE  INTERSTATE  BRIDGE  DE 

1.559 

COP  CONSTRUCTION  CO. 

STATEWIDE  BRIDGE  DECK  REHAB. 

mi  $ 8,017,059  $ 1,813,613  $ 1,176,058 

06/30/95 

07/80/95 

01  Him*** 

IH  15-9(75)800 

LINCOLN  ROAD-SIEBEN 

17.099 

JIM  GILMAN  EXCAVATING  INC. 

PMS  OVERLAY,  SEAL  t,  COVER  AND  BRIDGE  DECK  REHAB, 
mi  $ 6,188,110  $ 5,990,618  $ 5,510,851 

PEND 

18/19/96 

08/31/95 

09/16/96 

06/30/97*## 

IH  0008(68)  . 

INTERSTATE  SIGNING  - BUTTE 

900.800 

OMO  CONSTRUCTION  INC 

SIGNING  t SIGN  SUPPORT  UPGRADE 

mi  $ 5,809,670  $ 5,551,689  $ 9,607,188 

11/80/95 

03/18/96 

01/31/97### 

RTS  879-1(5)83 

WILBORN  NORTHWEST 

86.570 

BLAHNIK  CONSTRUCTION,  INC. 

PHS  OVERLAY,  SEAL  t COVER 

km  $ 1,088,130  $ 1,095,019  $ 839,093 

01/09/96 

07/89/96 

03/89/97### 

NH  8-1(19)87 

MAC  DONALD  PASS  - EAST 

11.300 

JIM  GILMAN  EXCAVATING  INC. 

PMS  OVERLAY,  SEAL  t COVER 

km  $ 8,808,805  $ 1,978,181  $ 1,767,998 

06/09/96 

08/19/96 

07/15/97### 

IH-NH-STPP  0008(898) 

1996-DIST  8 DURABLE  PAVEMENT  H 

899.000 

ACCENT  STRIPE  INC 

DURABLE  PAVEMENT  HARKINGS 

mi  $ 685,190  $ 696,969  $ 398,387 

06/09/96 

08/88/96 

09/81/97### 

IH  15-9(78)198 

CAPITOL  INTERCHANGE-HELENA 

0.000 

MONTANA  LINES,  INC 

LIGHTING 

mi  $ 199,559  $ 131,509  $ 110,839 

07/09/96 

11/06/96 

11/85/96 

STPU  1808(3) 

OAK  STREET  - BOZEMAN 

IM  90-6(67)307 

A.M.  WELLES,  INC. 

GR.,  AGG.  SURF.,  PMS,  CURB  1 GUTTER,  SIDEWALK,  SWR  ^ WATER 

08/08/96 

09/11/96 

03/89/97### 

F.P.H.  MCCORMICK,  THOMAS 
PHONE  NO  :586-507if 


F.P.H.  O'BRIEN, HURRAY 
PHONE  NO  :788-7AA3 

m 


F.P.H.  HELD,  TERRY 
PHONE  NO  :885-A73g 
987, 


F.P.H.  O'BRIEN, MURRAY 
PHONE  NO  : 788-7943 
837. 


F.P.H.  ARVISH.MIKE 
PHONE  NO  : 788-9387 
807. 


F.P.H.  SACKS, RAY 
PHONE  NO  : 957-0586 
90'/, 


F.P.H.  ZORN,  CHERYL 
PHONE  NO  ; 685-33 I 9 
59'/. 


F.P.H.  SACKS, RAY 
PHONE  NO  : 957-0586 
1007. 


F.P.H.  HELD,  TERRY 
PHONE  NO  •.885-9738 


NORTH  7TH  INTERCHANGE-BOZEHAN 
CONTRACT  TOTAL  1.885 


RAMP  WIDENING,  PHS,  SEAL  ^ COVER 

mi  $ 1,985,850  $ 1,853,988  $ 978,398 


537. 


787. 


99'/, 


837, 


73’/. 


77'/. 


99'/, 


58'/, 


87'/. 


97’/. 


ESTIMATED  COMPLETION  DATE 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0E/E8/97 


DATE: 03/ 11/97 

BUTTE  DISTRICT  *♦* 

PAGE  NO:  5 

PRIME  contractor 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

™rd  DAT^ 

PEKLLNI  '/. 

CUNI. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

STPHS  S05-l( 16)23 

JTL  GROUP,  INC. -BELGRADE 

08/02/96 

F.P.M.  ARVISH.MIKE 

2 MILES  EAST  OF  BELGRADE 

CURVE  REALIGNMENT, 

GR.,  AGG.  SURF.,  PMS,  SEAL  COVER  AND 

09/09/96 

PHONE  NO  : 782-9327 

0.500 

mi 

$ 

510,860  $ 474,235  $ 346,835 

03/29/97*** 

13% 

68*/. 

STPP  29-if(20)83 

JIM  GILMAN  EXCAVATING  INC. 

08/02/96 

F.P.M.  O'BRIEN, MURRAY 

HARRISON  AVE.  - BUTTE 

PMS  OVERLAY,  SEAL  1 COVER,  STRIPING  CURB  RAMPS 

09/18/96 

PHONE  NO  : 782-7443 

RTS  393-1(3)0 

03/29/97*** 

BASIN  CREEK  ROAD 

PMS  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL 

4.000 

mi 

$ 

1,218,755  $ 1,198,649  $ 245,535 

20*/. 

33*/. 

STPHS  1299(3) 

JTL  GROUP,  INC. -BILLINGS 

09/04/96 

F.P.M.  MCCORMICK,  THOMAS 

CITY  OF  BOZEMAN  - SAFETY  IMPRQ 

SAFETY  IMPROVEMENT 

/ / 

PHONE  NO  : 586-5074 

0.000 

mi 

$ 

252,828  $ 268,691  $ 2,688 

05/21/97*** 

1% 

0*/. 

IM  0002(209) 

HARDRIVES  ASPHALT  PAVING 

09/04/96 

F.P.M.  BRAZILL, WILLIAM 

D-2  INTERSTATE  - CRACK  SEALING 

CRACK  SEALING 

10/08/96 

PHONE  NO  :685-3319 

57.100 

km 

$ 

105,006  i 87,018  $ 33,336 

11/02/97*** 

38*/. 

12*/. 

STPP  l^f-EI  12)33 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PEND 

10/10/96 

F.P.M.  STREETER, STEFAN 

WHITE  SULPHUR  SPRINGS-SOUTH 

- 

GR.,  AGG.  SURF.,  PL.  MIX 

BIT.  SURF.,  SEAL  t COVER,  STEEL 

09/19/96  03/05/97 

PHONE  NO  : 547-3672 

8.604 

mi 

$ 

4,501,511  $ 3,929,526  $ 39,295 

11/10/98*** 

1*/. 

0*/. 

IH  15-^f(81)195 

JIM  GILMAN  EXCAVATING  INC. 

10/10/96 

F.P.M.  SACKS, RAY 

HELENA  - NORTH 

PL.  MIX  BIT.  SURF., 

, SEAL 

1 COVER 

/ / 

PHONE  NO  : 457-0526 

7.333 

km 

$ 

1,549,438  $ 1,344,671  $ 13,448 

09/30/97*** 

VI 

0*/. 

STPP  13-1(22)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/10/96 

F.P.M.  WILLIAMS, PAUL 

RAYNOLDS  PASS  - NORTH 

PL.  MIX  BIT.  OVERLAY,  SEAL  ^ COVER 

/ / 

PHONE  NO  : 683-6290 

39.173 

km 

$ 

4,213,643  $ 3,737,737  $ 37,378 

12/16/98*** 

1*/. 

0’/. 

RTS  283-1(2)0 

RIVERSIDE  CONTRACTING,  INC. 

11/14/96 

F.P.M.  WILLIAMS, PAUL 

HARRISON  - PONY 

SEAL  L COVER 

/ / 

PHONE  NO  : 683-6290 

RTS  357-1(2)5 

06/13/97*** 

RUBY  DAM  - NORTH  1 SOUTH 

SEAL  i COVER 

RTS  540-1(8)11 

MILL  CREEK  - N 1 S 

SEAL  i COVER 

CONTRACT  TOTAL 

54.720 

km 

$ 

396,981  $ 358,777  $ 3,589 

1*/. 

0*/. 

ESTIMATED  COMPLETION  DATE 


DATE;03/ll/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OE/28/97 
***  BUTTE  DISTRICT  *»* 


PAGE  NO:  b 


PRIME  CONTRACTOR 

fWIT.DrPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

raiT 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

SMP  1699(96) 

JTL  GROUP,  INC. -BELGRADE 

12/12/96 

F.P.M.  MCCORMICK,  THOMAS 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  1 STOCKPILE 

12/20/96 

PHONE  NO  ; 586-5074 

0.000 

mi 

$ 361,230 

$ 2^6,265 

i 68,314 

06/30/97*»»  28'/. 

06/30/97 

SMP  2299(96) 

JIM  GILMAN  EXCAVATING  INC. 

12/12/96 

F.P.M.  WILLIAMS, PAUL 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  & STOCKPILE 

/ / 

PHONE  NO  : 683-6290 

0.000 

mi 

$ 183,750 

$ 213,115 

$ 0 

06/30/97#**  0'/, 

06/30/97 

BUTTE  DISTRICT  TOTALS 

i 42,306,039' 

$ 37,142,555 

$ 24,879,219 

/53X 

V 


# 

DATE: 03/ 11/97 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/38/97 
***  GREAT  FALLS  DISTRICT  »»» 

4 

PAGE  NO:  7 

PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

'/.  CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS  1 

WORK  COMP.  1 

COMPLETED 

USED 

BR-STPU  5311(5)  F 

SLETTEN  CONSTRUCTION  CO 

PEND 

13/15/94 

F.P.M.  RANDY  AAFEDT 

9TH-10TH  ST  CONNECTOR  BRIDGE 

BRIDGE  AND  APPROACHES 

03/03/97 

01/16/95 

PHONE  NO  : 77 1-7 170 

0.360 

mi 

$ 

6,938,881  $ 5,834,970  $ 5,874,510 

03/10/97*## 

987. 

99'/. 

IM  15-6(38)333  F 

A-1  PAVING,  INC 

PEND 

04/06/95 

F.P.M.  TERRY  WICKMAN 

BRADY  - NO.  t SO.  (NORTHBOUND) 

GR,  AGG.  SURF.,  PMS 

03/04/97 

05/04/95 

PHONE  NO  : 378-7931 

11.568 

mi 

$ 

8,131,633  $ 7,398,030  $ 7,874,649 

10/13/97### 

98'/. 

97'/. 

BR-STPU  5311(6)  F 

SHUMAKER  TRUCKING  AND  EXC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAY  OBLITERATION 

/ / 

PHONE  NO  : 77 1-7 170 

0.335 

mi 

$ 

757,860  i 478,500  $ 4,785 

03/39/97### 

1’/, 

0'/. 

NH-BR  34-4(13)138  F 

SLETTEN  CONSTRUCTION  CO 

08/31/95 

F.P.M.  BILL  LAY 

SUN  RIVER  BR.  - SUN  RIVER  - 

WIDEN,  PMS  OVERLAY,  SEAL  i COVER  AND  BRIDGES 

10/13/95 

PHONE  NO  : 364-53 10 

STPHS  10-1(18)4 

06/30/97### 

SHELTER  AVE.  OVERPASS-GTF 

OVERHEIGHT  WARNING  SYSTEM 

CONTRACT  TOTAL 

1.781 

mi 

$ 

3,358,039  $ 3,758,939  $ 3,975,175 

98'/. 

83'/. 

NH  1-3(37)319  F 

D.H.  BLATTNER  1 SONS,  INC. 

10/13/95 

F.P.M.  DENNIS  LEO 

BROWNING-EAST  t WEST 

GR,  AGG.  SURF.,  PMS, 

SEAL  1 COVER 

11/31/95 

PHONE  NO  : 338-3417 

NH  1-3(38)333 

03/14/98##* 

BROWNING  URBAN 

PMS,  SEAL  COVER 

CONTRACT  TOTAL 

7.137 

mi 

$ 10,738,180  $ 10,611,333  $ 5,557,709 

53'/. 

63'/. 

STPP  44-1(10)14 

SK  CONSTRUCTION  INC 

11/30/95 

F.P.M.  MIKE  KLETTE 

VALIER-EAST 

GR,  PMS,  SEAL  1 COVER 

03/14/96 

PHONE  NO  : 378-7078 

13.691 

mi 

$ 

9,395,163  $ 9,337,063  $ 7,017,397 

05/15/98### 

75'/. 

51'/. 

STPP  3-4(6)103 

FLYING  EAGLE  CORPORATION 

03/07/96 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  - EROSION  C 

EROSION  CONTROL 

06/13/96 

PHONE  NO  : 338-34 17 

STPP  58-1(14)15 

03/39/97### 

NORTH  OF  KIOWA  - SNOW  FENCE 

SNOW  FENCE 

CONTRACT  TOTAL 

0.046 

mi 

$ 

135,953  $ 113,371  $ 103,588 

91'/. 

96'/. 

NH  10-1(15)3 

UNITED  MAT'LS  OF  GREAT  FALLS 

PEND 

03/07/96 

F.P.M.  RANDY  AAFEDT 

15TH  ST.  AND  RIVER  DRIVE.  - GR 

GR,  AGG.  SURF.,  PCCP 

13/30/96 

04/33/96 

PHONE  NO  : 77 1-7 170 

STPU  5305(8)  F 

06/30/97### 

RIVER  DRIVE  (9TH  TO  15TH  ST.  N 

GR,  AGG.  SURF.,  PCCP 

CONTRACT  TOTAL 

0.637 

mi 

$ 

3,437,481  $ 3,333,604  $ 3,103,191 

93'/. 

104'/. 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/S8/97 


DATE; 03/ 11/97 

***  GREAT  FALLS  DISTRICT  **♦ 

PAGE  NO:  8 

PRIME  CONTRACTOR 

KliLD  PKLiJbLI  fiAN^lihK 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF. 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP.  i 

PERCENT 

PROJECT 

COMPLETED 

7TT1T. 

TIME 

USED 

IM  000a(63) 

INTERSTATE  SIGNING  - GREAT  FAL 

182.000 

ALPINE  CONSTRUCTION,  INC. 

INTERSTATE  SIGNING 

mi  $ 2,377,664  $ 2,155,706  $ 1,419,458 

06/04/96 
07/09/96 
06/21 /97»*t 

F.P.M.  RANDY  AAFEDT 
PHONE  NO  :771-7170 
667. 

737. 

RTF  2A-3(23)109 

BOWMANS  CORNER-NORTHEAST 

12.500 

BLAHNIK  CONSTRUCTION,  INC. 

PMS  OVERLAY,  SEAL  1 COVER 

km  $ 1,467,042  $ 1,329,316  $ 1,254,890 

06/04/96 

07/22/96 

03/10/97M* 

F.P.M.  BILL  LAY 

PHONE  NO  :264-5310 
947. 

787. 

NH  60-2(40)96 

FOX  FARM  RD.  1 lOTH  AVENUE  SOU 

0.788 

UNITED  MAT'LS  OF  GREAT  FALLS 

INTERSECTION  IMPROVEMENT  t P C C P 
mi  $ 2,009,760  $ 1,896,001  $ 1,940,108 

06/04/96 

07/08/96 

06/29/97**# 

F.P.M.  DOUG  WILMOT 
PHONE  NO  : 771-7346 
987. 

837. 

RTS  408-1(1)0 

FAIRFIELD  - WEST 

31.350 

BLAHNIK  CONSTRUCTION,  INC. 

PMS  OVERLAY,  SEAL  t COVER 

km  $ 1,149,411  $ 1,074,410  $ 488,647 

06/04/96 

10/08/96 

05/09/97*** 

F.P.M.  BILL  LAY 

PHONE  NO  : 264-53 10 
457. 

877. 

BR  9003(16) 

MILK  RIVER  BRIDGE  NORTH  OF  LOH 

0.059 

SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  BEAM  BRIDGE 

km  $ 881,373  $ 764,287  t 377,829 

08/02/96 

09/30/96 

08/22/97*** 

F.P.M.  GARY  BERG 
PHONE  NO  : 265-6821 
497. 

397. 

IM  15-5(90)248 

HARDY  CREEK  - ULM  SOUTHBOUND 

21.852 

RIVERSIDE  CONTRACTING,  INC. 

PL.  MIX  BIT.  OVERLAY,  SEAL  i COVER 

mi  $ 6,217,870  $ 5,332,817  $ 724,619 

10/10/96 

10/30/96 

01/15/99*** 

F.P.M.  DOUG  WILMOT 
PHONE  NO  : 77 1-7346 
147. 

07. 

STPHS  0002(271) 

D3  i D5  - PRIMARY  RUMBLE  STRIP 

0.000 

ASHBACH  CONSTRUCTION 

RUMBLE  STRIPS 

rai  $ 180,452  $ 72,561  $ 0 

10/10/96 
/ / 

10/03/97*** 

F.P.M.  BILL  LAY 

PHONE  NO  :264-5310 

07. 

07. 

RTS  218-1(5)0 

CONRAD  - EAST 

13.552 

RIVERSIDE  CONTRACTING,  INC. 

PMS  OVERLAY  AND  SEAL  ^ COVER 

km  $ 657,994  $ 630,927  $ 6,310 

11/14/96 

02/18/97 

07/11/97*** 

F.P.M.  TERRY  HICKMAN 
PHONE  NO  ! 278-7931 

17 

07. 

RTS  223-2(5)41 

25  KM  N.  LIBERTY  CO.  LINE  N. 

18.944 

CENTURY  COMPANIES,  INC.-MT 

PMS  OVERLAY  AND  SEAL  1 COVER 

km  $ 516,444  $ 547,750  $ 5,477 

11/14/96 
/ / 

07/11/97*** 

F.P.M.  GARY  BERG 
PHONE  NO  ; 265-6821 

17. 

07. 

ESTIMATED  COMPLETION  DATE 


Jr#.; 
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DATE: 03/ 11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/97 
GREAT  FALLS  DISTRICT  *** 


PAGE  NO;  9 


PRIME  "CDIMACTDR 

MONT.DEPT.  FIELD'  PROJECT  MANAGER 

DRIGTNAir 

^5WARD  DATE 

PERCENT 

7,  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MQDIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

RTS  2A0-1(3)1 

RIVERSIDE  CONTRACTING,  INC. 

11/14/96 

F.P.M.  GARY  BERG 

CHINOOK  - SOUTH 

PMS  OVERLAY  AND  SEAL 

i COVER 

/ / 

PHONE  NO  : 265-6821 

16.163 

km 

$ 65^t,150 

$ 609,864 

$ 6,099 

07/11/97***  1'/. 

07. 

RTS  331-1(2)2 

RIVERSIDE  CONTRACTING,  INC. 

11/14/96 

F.P.M.  RANDY  AAFEDT 

BELT  - NORTH 

PMS  OVERLAY  AND  SEAL 

t COVER 

01/30/97 

PHONE  NO  : 77 1-7 170 

13.7A7 

km 

$ 5^t7,538 

$ 517,533 

$ 104,362 

07/11/97***  20’/, 

07. 

RTS  233-1(6)0 

PRINCE,  INC 

11/14/96 

F.P.M.  GARY  BERG 

HAVRE  - NORTH 

PMS  OVERLAY  AND  SEAL 

i COVER 

/ / 

PHONE  NO  : 265-6821 

21.600 

km 

$ 1, Ml, 733 

$ 1,304,240 

$ 13,042 

08/22/97***  1'/. 

07. 

SMP  1W(96) 

A.M. 

, WELLES,  INC. 

12/12/96 

F.P.M.  RANDY  AAFEDT 

CRUSH  AND  STOCKPILE  - GREAT  FA 

CRUSH  i STOCKPILE 

02/03/97 

PHONE  NO  :771-7170 

0.000 

mi 

$ 277,320 

$ 280,916 

$ 83,060 

06/30/97***  307. 

06/30/97 

RTF-STPHS  1-3(22)210 

SLETTEN  CONSTRUCTION  CO 

02/11/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  BRIDGE 

STRUCTURE  REHABILITATION 

/ / 

PHONE  NO  :338-3417 

0.000 

mi 

$ 352,062 

$ 371,251 

i 0 

08/15/97***  07, 

07. 

GREAT'  FALLS  DI'STRICT  TOTALS 

$ 61,363,990 

t 56,753,257 

% 38,934,885 

m 

V 


1 


# 

DATE:03/ll/97 

0 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/88/97 
*♦*  GLENDIVE  DISTRICT  **» 

4 

PAGE  NO:  10 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

™RD15ATE 

TERCENT 

’/.  CUNI  . 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MOD  IF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

NH-STPP  57-7(13)317 

PRINCE,  INC 

05/04/95 

F.P.M.  EIDE,  LEON 

GLENDIVE  - NORTHWEST 

PMS  OVERLAY,  SEAL  i COVER 

08/89/95 

PHONE  NO  .-365-8877 

9.833 

mi  $ 8,578,642  $ 2,485,218  $ 2,309,718 

03/29/97#** 

93'/. 

93'/. 

STFP  25-1(81)36 

WICKENS  CONSTRUCTION,  INC. 

06/05/95 

F.P.M.  BARTH,  TIM 

WOLF  POINT-SOUTH 

GR,  AGG.  SURF.,  CTB,  PMS,  SEAL  1 COVER 

06/89/95 

PHONE  NO  : 653- 1050 

9.821 

mi  $ 6,587,624  $ 5,824,462  $ 5,582,131 

08/19/97*** 

96'/. 

95'/. 

NH  1-9(31)516 

WASHINGTON  CONSTRUCTION 

09/06/95 

F.P.M.  PISK,  RANDAL 

HINSDALE  EAST 

RECONSTRUCT.,  WIDEN,  OVERLAY,  SEAL  i COVER,  3 CONC.  BM.  BR. 

12/06/95 

PHONE  NO  : 228-9478 

9.920 

mi  $ 6,904,834  $ 6,873,872  $ 7,059,175 

12/05/97*** 

98'/. 

69'/. 

RTS  8^16-1(6)4 

PRINCE,  INC 

01/04/96 

F.P.M.  ARTHUR,  RONALD  T. 

4.8  MI.  N.W.  OF  GLASGOW  - 

N.W. 

PMS  OVERLAY,  SEAL  1 COVER 

05/01/96 

PHONE  NO  .-787-5701 

RTS  850-1(3)0 

APPR 

03/29/97*** 

1 MI.  WEST  OF  WOLF  POINT  ■ 

- NOR 

PMS  OVERLAY,  SEAL  1 COVER 

11/26/96 

RTS  388-1(8)0 

6.3  MI.  SOUTH  OF  BAKER  - SOUTH 

PMS  OVERLAY,  SEAL  & COVER 

RTS  405-1(8)18 

FRQID  - EAST 

PMS  OVERLAY,  SEAL  L COVER 

RTS  493-1(1)0 

1.0  MI. NORTH  OF  BAKER  - NORTH 

PMS  OVERLAY,  SEAL  i COVER 

CONTRACT  TOTAL 

57.800 

mi  $ 3,561,215  $ 3,168,314  $ 3,094,488 

96'/. 

7?'/. 

IM  94-3(43)113 

CENTURY  COMPANIES,  JV 

01/04/96 

F.P.M.  LAUCKNER,  JAMES 

HATHAWAY  REST  AREA 

REHABILITATE  REST  AREAS  EB  f.  WB 

04/19/96 

PHONE  NO  : 365-8877 

IM  94-6(48)193 

08/09/97*** 

BAD  ROUTE  REST  AREA 

REHABILITATE  REST  AREA  ^ MCS  SITE 

CONTRACT  TOTAL 

0.000 

km  $ 1,013,765  $ 1,806,841  % 1,216,086 

98'/. 

98'/. 

IM  94-4(49)154 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

03/07/96 

F.P.M.  SWANSON,  ROBERT  E. 

CUSTER  COUNTY  LINE  - WEST 

— 

GR,  PMS  OVERLAY,  SEAL  i COVER 

04/16/96 

PHONE  NO  : 838- 1093 

8.859 

mi  $ 7,739,779  $ 6,395,008  $ 6,878,890 

08/86/98*** 

98'/. 

84'/. 

STPS  801-1(2)0 

PRINCE,  INC 

05/02/96 

F.P.M.  BARTH,  TIM 

JCT.  MONTANA  HIGHWAY  13  - 

EAST 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER 

06/84/96 

PHONE  NO  : 653- 1050 

5.987 

mi  $ 1,689,615  $ 1,776,170  $ 1,736,786 

08/87/97*** 

98'/. 

100'/. 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0E/E8/97 


DATE: 03/ 11/97 

»**  GLENDIVE  DISTRICT 

PAGE  NO:  11 

PRIME  CONTRACTOFT 

MUNI. Dtp  1.  FILLU  PRUJtUl  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT  TCORL 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MOD  IF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

RTF  6I-if(14)118 

RIVERSIDE  CONTRACTING,  INC. 

06/04/96 

F.P.M.  EIDE,  LEON 

MALTA  - SOUTH 

PMS  OVERLAY,  SEAL  ^ COVER 

07/30/96 

PHONE  NO  : 365-2877 

RTF  61-4(15)105 

ZORTMAN  TRAIL  - NO.  t SO.  - 

PMS  OVERLAY,  SEAL  i COVER 

07/10/97*** 

CONTRACT  TOTAL 

58.400 

mi  $ 2,717,743  $ 2,694,220 

$ 2,322,679 

86'/. 

677. 

RTF  54-1(5)17 

RIVERSIDE  CONTRACTING,  INC. 

06/04/96 

F.P.M.  FRETTE,  KURT 

BROADUS  - SOUTH 

PMS  OVERLAY,  SEAL  i COVER 

06/19/96 

PHONE  NO  :238-1093 

18.800 

mi  $ 1,991,792  $ 2,323,305 

$ 2,188,786 

08/13/97*** 

94*/. 

667. 

NH  1-8(80)472 

PRINCE,  INC 

07/09/96 

F.P.M.  RISK,  RANDAL 

MALTA  - SACO 

PMS  OVERLAY,  SEAL  t COVER,  MCS  SCALE  SITE 

08/28/96 

PHONE  NO  : 228-9478 

87.354 

mi  $ 4,418,162  $ 4,896,410 

$ 1,662,340 

02/04/98*** 

m 

517. 

STPS  515-1(4)8 

WICKENS  CONSTRUCTION,  INC. 

07/09/96 

F.P.M.  ARTHUR,  RONALD  T. 

PLENTYWQOD  - SOUTHWEST 

PMS  OVERLAY,  SEAL  t COVER 

07/22/96 

PHONE  NO  : 787-5701 

RTS  515-1(5)1 

BIG  MUDDY  CREEK  - NO.  L SO. 

GR.,  AGG.  SURF.,  PMS,  SEAL  ^ COVER 

01/25/98*** 

CONTRACT  TOTAL 

6.430 

mi  $ 8,328,750  $ 2,082,618 

$ 1,723,649 

837. 

457. 

RTF  2-1(88)21 

MARVIN  A.  REHBEIN 

07/09/96 

F.P.M.  FRETTE,  KURT 

80  MILES  EAST  OF  MILES  CITY 

- 

PMS  OVERLAY,  SEAL  L COVER 

08/13/96 

PHONE  NO  :232-1093 

RTF  8-1(81)13 

13  MILES  EAST  OF  MILES  CITY 

_ 

PMS  OVERLAY,  SEAL  i COVER 

08/07/97*** 

CONTRACT  TOTAL 

14.866 

mi  $ 3,841,566  $ 3,457,370 

$ 3,054,108 

887. 

667 

IM  94-3(47)86 

PRINCE,  INC 

07/09/96 

F.P.M.  MARTIN,  DOUGLAS 

COLSTRIP  INTERCHANGE  - EAST  i 

COLD  MILL  f.  PMS 

08/13/96 

PHONE  NO  :232-1093 

31.100 

mi  $ 8,888,438  $ 2,500,070 

i 2,191,600 

08/30/97*** 

887. 

587. 

STPP-NH-STPS  0002(844) 

ACCENT  STRIPE  INC 

08/02/96 

F.P.M.  LAIJCKNER,  JAMES 

1996  - DISTRICT  4 - DURABLE  PA 

EPOXY  t THERMOPLASTIC  PAVEMENT  MARKINGS 

/ / 

PHONE  NO  : 365-2877 

169.440 

mi  $ 484,679  $ 490,178 

$ 4,900 

07/18/97*** 

17. 

247. 

IM  94-3(44)99 

EDWARD  T.  CORPS  CONST. 

10/10/96 

F.P.M.  MARTIN,  DOUGLAS 

FORSYTH  MCS  SCALE  (W  B) 

SCALE  FIT  i APPROACH  SLAB 

/ / 

PHONE  NO  : 232- 1093 

0.000 

km  $ 146,556  $ 73,759 

$ 738 

09/15/97*** 

17. 

07. 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/97 

DATE; 03/ 11/97 

***  GLENDIVE  DISTRICT  *#♦ 

PAGE  NO:  12 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PRUJECI  MANAGER 

ORIGINAL 

AWARD  DA  IE 

PEKCENI 

'/.  CUNl. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

BR  SO^tSdO) 

EDWARD  T.  CORPS  CONST. 

lO/lQ/96 

F.P.M.  BACON,  DAVID 

USRS  MAIN  CANAL  - NORTH  OF  SID 

P.S.  TRI-DECK  BEAM  BRIDGE  1 APPROACHES 

ll/oh/% 

PHONE  NO  ; 365-2877 

0.351 

i 132,403  $ 152,456  $ 

45,510 

06/05/97*** 

30'/, 

0'/. 

STPS  W-l(ll)12 

SK  CONSTRUCTION  INC 

11/14/96 

F.P.M.  MARTIN,  DOUGLAS 

IS  MI.S  OF  ROSEBUD  SOUTH 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  t COVER 

/ / 

PHONE  NO  :232-1093 

RTS  ^^^^6-l(l)0 

CARTERVILLE-SOUTH 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  i COVER 

10/10/97*** 

CONTRACT  TOTAL 

6.689 

km  $ 2,514,661  $ 2,341,741  $ 

23,417 

1'/. 

0'/. 

BR  S5-1(S4)46 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  GREUFE,  LARRY 

MISSOURI  RIVER  BRIDGE-SOUTH  OF 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  COVER  AND 

02/12/97 

PHONE  NO  : 653-1050 

0.094 

km  $ 4,166,617  $ 4.538,099  $ 

48,739 

11/15/98*** 

1'/. 

0'/. 

NH  1-10(36)645 

DIAMOND  CONSTRUCTION,  INC. 

12/12/96 

F.P.M.  ARTHUR,  RONALD  T. 

CULBERTSON  REST  AREA 

REST  AREA,  MCS  SCALE  1 WEIGH  IN  MOTION  SYSTEM 

/ / 

PHONE  NO  :787-5701 

0.000 

km  $ 2,003,175  $ 1,942,007  $ 

19,421 

07/03/98*** 

1’/. 

0'/. 

BR  9053(16) 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  PISK,  RANDAL 

MILK  RIVER-SOUTHWEST  OF  GLASGO 

GR.,  AGG.  SURF.,  STEEL  BEAM  BRIDGE 

01/20/97 

PHONE  NO  ; 228-9478 

0.070 

km  $ 1,128,674  $ 1,015,866  $ 

136,704 

11/15/97*** 

13'/. 

0'/, 

RTS  201-2(9)46 

RIVERSIDE  CONTRACTING,  INC. 

12/12/96 

F.P.M.  BARTH,  TIM 

JUNCTION  MT  16  - EAST  & WEST 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

/ / 

PHONE  NO  : 653-1050 

RTS  202-1(1)0 

JUNCTION  NT  23  - SOUTHEAST 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  i COVER 

11/15/97*** 

RTS  250-1(4)38 

BOKELDER  CREEK  - NORTH  i SOUTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  & COVER 

RTS  261-2(3)31 

SHADWELL  CREEK  - NORTH  i SOUTH 
RTS  327-1(6)0 

PL.  MIX  BIT.  SURF.  OVERLAY  SEAL  1 COVER 

BAINVILLE  NORTH  t SOUTH 

RTS  438-1(0)13 

PL.  MIX  BIT.  SURF  OVERLAY,  SEAL  L COVER 

22  KM  NORTH  OF  NASHUA  - NORTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  L COVER 

RTS  480-1(2)0 

MISSOURI  RIVER  BRIDGE  - NORTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL  115.390 

km  $ 3,663,822  $ 3,504,388  % 

35,010 

1'/. 

0'/. 

#»*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0E/B8/97 


DATE: 03/ 11/97 

***  GLENDIVE  DISTRICT  *** 

PAGE  NO:  13 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MOD  IF. 
STATUS 

■ AWARD  ME 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

tcort: — 

TIME 

USED 

BR  9055(6) 

BEAVER  CREEK  - S OF  WIBAUX 


0.056 


SLETTEN  CONSTRUCTION  CO 
GR.,  AGG.  SURF.,  PS  CONC.  BEAM  BRIDGE 
km  $ A73,137  $ 459,733  $ 


4,600 


lE/lE/96  F.P.M.  BACON,  DAVID 

/ / PHONE  NO  :365-E877 

04/El /97**»  1'/, 


SMP  0699(96) 

CRUSH  AND  STOCKPILE  - GLENDIVE 


0.000 


CRUSH  i STOCKPILE 
mi 


PRINCE,  INC 

173,540  $ 169,000  $ 


lE/lE/96  F.P.M.  SWANSON.  ROBERT  E. 

/ / PHONE  NO  :E3E-i093 

06/30/97***  0*/.  06/30/97 


SMP  4E99(96) 

CRUSH  AND  STOCKPILE  - GLENDIVE 


0.000 


CRUSH  fs  STOCKPILE 
mi 


FISHER  SAND  AND  GRAVEL  CO. 
363,650  % E8E,055  $ 


lE/lE/96  F.P.M.  ARTHUR,  RONALD  T. 

/ / PHONE  NO  : 737-5701 

06/30/97***  Oy.  06/30/97 


IM  94-6(44)ElE 
DRY  CREEK  - GLENDIVE 


0.000 


BRIDGE  DECK  OVERLAY 
mi  $ 


COP  CONSTRUCTION  CO. 
531, 18E  $ 448,158  $ 


OE/11/97  F.P.M.  BACON,  DAVID 

/ / PHONE  NO  :365-S877 

09/1E/97***  0'/.  0’/, 


IH  94-5(E7)163 
PRAIRIE  COUNTY  LINE  - EAST 


PRINCE,  INC 

MILL.PMBS  OVERLAY, SEAL  i COVER  & SLOPE  FLATTENING 
10.170  km  $ 4,186,755  $ 3,967,318  $ 


08/11/97  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO  : 365-8877 

09/86/97***  0’/.  oy. 


GLENDIVE  DISTRrCTTDTAIT 


t 67,548,769  ' i 64,468.030  i 40,733,347 


1 ■ 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  Oe/28/97 


DATE;03/ll/97 

***  BILLINGS  DISTRICT  »♦» 

PAGE  NO:  14 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

Original 

WARD  DATE 

PERCENT 

7.  CUNI. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MOD  IF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS  WORK  COMP.  i 

COMPLETED 

USED 

NH  63-6(4)29  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

AFPR 

05/12/94 

F.F.M.  TILZEY,  RONALD 

EDDIES  CORNER  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER 

01/25/96 

05/24/94 

PHONE  NO  : 538-8732 

10.358 

ffli  $ 8,537,063  $ 7,644,405  $ 8,793,137 

03/29/97*** 

987. 

857. 

STPS  300-1(3)6 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

APPR 

06/29/94 

F.P.M.  SHUPAK,TOM 

BIG  COULEE  ROAD 

GRADING,  AGGREGATE  SURFACING 

01/08/96 

11/07/94 

PHONE  NO  : 245-0370 

3.155 

(Hi  $ 1,463,387  $ 1,323,143  $ 1,760,918 

03/29/97*** 

987, 

717. 

STPSNHSTPPI  2(141) 

MARK  RITE  LINES  OP  MONT.,  INC. 

06/29/94 

F.P.M.  STUDEBAKER, 

RAYMOND 

DISTRICT  5-EXPERIMENTAL  EPOXY 

EXPERIMENTAL  EPOXY  MARKINGS 

08/09/94 

PHONE  NO  : 252-7329 

75.600 

m $ 531,904  $ 361,046  $ 276,941 

03/29/97*** 

777. 

10/15/94 

NH  14-5(13)167  F 

SK  CONSTRUCTION  INC 

FEND 

06/30/95 

F.P.M.  HUBER, JOHN 

ROUNDUP  - WEST 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

01/22/97 

08/05/95 

PHONE  NO  : 538-8732 

NH  16-2(7)46  F 

APPR 

03/29/97*** 

ROUNDUP  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER,  i CONC.  BR. 

07/22/96 

CONTRACT  TOTAL 

2.772 

mi  $ 3,151,104  $ 3,194,053  $ 3,619,145 

987, 

907. 

IM  90-9(81)503  F 

RIVERSIDE  CONTRACTING,  INC. 

10/12/95 

F.P.M.  DYEKM AN, JEFF (ACTING) 

DUNMORE  - SOUTH 

RECONSTRUCTION,  HOT  RECYCLE  OVERLAY 

03/18/96 

PHONE  NO  : 657-0262 

RTF  48-1(16)0 

08/31/98*** 

CITY  OF  HARDIN 

PMS  OVERLAY,  SEAL  i COVER 

CONTRACT  TOTAL 

11.213 

km  $ 7,475,227  $ 7,400,450  $ 7,656,782 

987, 

847, 

STPS  466-1(2)0 

SLETTEN  CONSTRUCTION  CO 

11/20/95 

F.P.M.  TILZEY,  RONALD 

BIG  SPRING  - NO. 

WIDEN,  PMS  OVERLAY,  75  FT.  CONC.  BEAM  BR. 

04/16/96 

PHONE  NO  : 538-8732 

2.136 

mi  $ 1,121,774  $ 1,251,153  $ 1,191,747 

03/29/97*** 

957. 

797, 

BR-NH  4-2(12)54  F 

COP  CONSTRUCTION  CO. 

03/07/96 

F.P.M.  NELSON,  ROD 

YELLOWSTONE  RIV.  BR.  - S.E. 

OF 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER,  GIRDER  BR. 

07/02/96 

PHONE  NO  : 657-0260 

1.028 

mi  $ 4,193,928  $ 4,891,892  $ 2,392,769 

12/19/97*** 

497, 

427, 

IM  90-8(136)446  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/02/96 

F.P.M.  SHUPAK,TOM 

WEST  BILLINGS  INTERCHANGE-ABUT 

ABUTMENT  WALLS 

06/03/96 

PHONE  NO  : 245-0370 

IM  90-8(131)450 

06/30/98*** 

87TH-L0CKW00D 

HOT  RECYCLED  PMS  OVERLAY,  SEAL  1 COVER,  BR.  DECK  REHAB. 

CONTRACT  TOTAL 

3.611 

mi  $ 7,207,729  $ 6,228,229  $ 4,023,200 

657. 

1007. 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  02/28/97 


DATE:03/ll/97 

***  BILLINGS  DISTRICT  *»» 

PAGE  NO:  15 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT 

MANAGER 

ORIGINAL 

ARARUDATE 

PEKCENl  7.  CUNI. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MOD IF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

OOMPLETED 

USED 

STPHS  0002(217) 

ACE  ELECTRIC  INC 

05/02/96 

F.P.M.  SHUFAK,TOM 

2 LOCATIONS-DIST.  5 -ELECTRICA 

FLASHER,  PAVEMENT  MARKINGS,  AND  SIGNING 

07/03/96 

PHONE  NO  :2A5-0370 

0.000 

mi  $ 

60,6A8  $ 72,358  $ 

25,397 

03/29/97**# 

357. 

307. 

RTF  37-1(20)0 

JTL  GROUP,  INC. -BILLINGS 

06/0A/96 

F.P.M.  SLOE,  DAVID  A. 

LITTLE  BIGHORN  BATTLEFIELD-EAS 

PMS  OVERLAY,  SEAL  I,  COVER 

/ / 

PHONE  NO  : 657-0261 

8.700 

mi  $ 

978,161  $ 983,225  $ 

0 

03/06/97*** 

07. 

OX 

NH  53-1(18)16  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

07/09/96 

F.P.M.  KEGLEY,  MEL 

ACTON-NORTHWEST 

GR.,  AGG.  SURF.,  PMS,  SEAL  ^ COVER 

08/02/96 

PHONE  NO  : 657-0259 

11.A97 

mi  $ 

9,982,965  $ 9,698,698  $ A,583,BA1 

10/22/98*** 

A77. 

337. 

BR  9005(8) 

SLETTEN  CONSTRUCTION  CO 

08/02/96 

F.P.M.  SLOE,  DAVID  A. 

CLARK  FORK  OF  YELLOWSTONE 

PRESTRESSED  BEAM  BRIDGE 

09/10/96 

PHONE  NO  : 657-0261 

0.760 

km  $ 

630, ASA  $ 631,007  $ 

360,613 

08/22/97*** 

577. 

A07. 

STPP  91-1(6)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

08/02/96 

F.P.M.  BERGEN,  PERRY 

BIG  TIMBER  BUSINESS  LOOP 

MILLING,  PMS  OVERLAY  AND 

SEAL  i COVER 

08/19/96 

PHONE  NO  ;932-AB72 

0.000 

mi  $ 

1,326,162  i 1,A8A,A8A  $ 

831,167 

03/29/97*** 

567. 

687. 

BR  9056(29) 

COP  CONSTRUCTION  CO. 

09/0A/96 

F.P.M.  NELSON,  ROD 

CLARKS  FORK  OF  YELLOWSTONE  RIV 

PRESTRESSED  BEAM  BR. 

lO/OA/96 

PHONE  NO  : 657-0260 

0.396 

mi  $ 

1,0 A A, 600  $ 909,091  $ 

A29,597 

09/22/97*** 

A77. 

237. 

STPE  A-2(1A)55 

COP  CONSTRUCTION  CO. 

09/0A/96 

F.P.M.  SLOE,  DAVID  A. 

DRAIN  LINE  - LAUREL 

STORM  DRAIN  1 PUMPING  FACIL. 

09/27/96 

PHONE  NO  : 657-0261 

0.3A0 

mi  $ 

All, 362  $ 51A,79A  $ 

A82,25B 

08/25/97*** 

9A7. 

577. 

NH-STPP  0002(279)  - (05A) 

J ^ S CONSTRUCTION,  INC. 

09/0A/96 

F.P.M.  TILZEY,  RONALD 

MCS  SCALES  SITES  DISTRICT  5 

GR,  AGG.  SURF.,  PMS,  SEAL 

. i COVER 

09/19/96 

PHONE  NO  : 538-8732 

0.000 

mi  $ 

A86,970  $ A8 1,009  $ 

233,100 

08/11/97*** 

ASX 

287. 

STPP  A5-1(1A)0 

SK  CONSTRUCTION  INC 

10/10/96 

F.P.M.  BERGEN,  FERRY 

BIG  TIMBER  - NORTH 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  1 COVER,  P.S.  1 

BR. 

10/28/96 

PHONE  NO  :932-A872 

7.981 

mi  $ 

5,9A5,331  $ 5,A78,A23  $ 

391,079 

01/28/99*** 

77. 

07. 

ESTIMATED  COMPLETION  DATE 


DATES03/11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0E/E8/97 


PAGE  NO;  16 


PRTRTCONTftACTOR 

MONT.DEFT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

ARARI)  DATE 

PLKCbNI 

'/.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

STPE  OOOS(!69) 

DONNES  CONSTRUCTION 

10/10/96 

F.P.M.  SHUPAK,TOM 

a LOCATIONS  - BILLINGS  DISTRIC 

GR, RIPRAP, FENCE 

/ / 

PHONE  NO  : 895-0370 

0.000 

mi 

$ 97,969 

$ 89,915 

$ 899 

05/19/97*»» 

r/. 

07. 

IM  0008(65) 

OHO  CONSTRUCTION  INC 

18/18/96 

F.P.M.  KEGLEY,  MEL 

INTERSTATE  SIGNING  - BILLINGS 

INTERSTATE  SIGNING  - 

BILLINGS 

/ / 

PHONE  NO  : 657-0859 

57.000 

km 

$ E, 983, 689 

% 8,633,050 

$ 15,000 

08/17/97**» 

r/. 

07. 

RTF  7E-1(A)10 

JTL  GROUP,  INC. -BILLINGS 

18/18/96 

F.P.M.  DYEKMAN, JEFF (ACTING) 

BELFRY  - NORTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  i COVER 

/ / 

PHONE  NO  : 657-0868 

17.500 

km 

$ 798,158 

$ 636,369 

$ 6,369 

07/11/97*** 

1'/. 

07. 

RTS  319-1(11)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

08/11/97 

F.P.M.  SHUPAK,TOM 

DECKER  - NORTH 

PL. MIX  OVERLAY, SEAL  1 COVER  1 SHOULDER  REPAIR 

/ / 

PHONE  NO  : 895-0370 

51.360 

km 

$ 8,931,667 

$ 1,759,000 

$ 0 

09/18/97*** 

0’/. 

07. 

BILLINGS  DISTRICT  TOTALS 

$ 60,809,775 

$ 57,655,887 

$ 37,073,898 

607. 

^E9t,Mi;iEl  M77;  175,506 


-wr 


T: 

; V f-f  . * 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
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PRIME  CONTRACTOR 

HELENA. 

^;i5EPr.  FIELD  PROJECT  MANAGER 

ukIgINal 

AWARD  DATE 

PERCENT 

7.  LUNI. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRAUlUR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS  WORK  COMP.  1 

COMPLETED 

USED 

STPP  52-S(eO)W 

SCHELLINGER  CONST  CO., INC. 

APPR 

05/04/95 

F.P.M.  MITCHELL,  JAMES  D. 

CRESTON  NORTH 

GR,  AGG.  SURF.,  PMS,  SEAL  & COVER,  STR. 

09/17/96 

05/88/95 

PHONE  NO  : 755-8557 

7.856 

mi  i 7,658,803  $ 6,311,903 

% 7,110,907 

07/31/97*** 

98'/. 

91'/. 

STPE-CM  8103(11) 

KEENEY  CONSTRUCTION 

APPR 

08/31/95 

F.P.M.  JOHNSON 

, ROBERT  L. 

RESERVE  ST.  LANDSCAPING 

LANDSCAPING 

09/03/96 

10/08/95 

PHONE  NO  .-583-5864 

0.000 

flii  $ 830,650  $ 819,477 

$ 837,885 

06/06/97*** 

98/. 

06/15/96 

BR-STPP  6-1(65)83 

D.H.  BLATTNER  1 SONS,  INC. 

10/18/95 

F.P.M.  MAART, 

WILLIAM  C. 

PARADISE  - EAST  (WEST  SECTION) 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  TWO  STL.  GIR.  BR'S. 

01/08/96 

PHONE  NO  : 583-5856 

3.055 

mi  $ 9,983,036  $ 9,756,496 

$ 7,758,845 

18/18/97*** 

80'/. 

467. 

STPS  SS^f-KS)^ 

PUMCO,  INC. 

PEND 

10/18/95 

F.P.M.  MCKINNEY,  JOHN 

POLSON  SOUTH  - SOUTH  SECTION 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

01/88/97 

18/04/95 

PHONE  NO  : 788-4506 

1.988 

mi  $ 770,961  $ 868,153 

$ 958,997 

04/88/97*** 

98'/. 

118'/. 

STPP  83-8 ( 7)^(8 

A-1  PAVING,  INC 

08/07/96 

F.P.M.  CHRISINGER, KENNETH  L 

MISSOULA  COUNTY  LINE-NORTH 

WIDEN,  PMS,  SEAL  1 COVER 

03/85/96 

PHONE  NO  :886-8181 

17.340 

mi  $ 5,438,848  $ 5,636,818 

$ 8,618,993 

05/80/98*** 

46'/. 

47'/. 

IM  90-1(118)64 

RIVERSIDE  CONTRACTING,  INC. 

03/07/96 

F.P.M.  MCKINNEY,  JOHN 

TARKIO-EAST 

PMS  OVERLAY,  SEAL  i COVER,  BRIDGE  DECK  REHAB. 

03/88/96 

PHONE  NO  : 788-4506 

10.054 

mi  $ 7,375,568  $ 7,638,763 

$ 5,051,694 

09/86/98*** 

66'/. 

47'/. 

NH-PLH  5-3(61)115  F 

SCHELLINGER  CONST  CO., INC. 

PEND 

04/11/96 

F.P.M.  ROBERTS 

, JAMES 

GRANDVIEW  - NORTH 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  PS  CONC.  BR. 

03/03/97 

05/06/96 

PHONE  NO  ; 758-0531 

PLH-NH  5-3(68)183  F 

07/85/97*** 

MONTANA  40  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER 

CONTRACT  TOTAL 

3.000 

mi  $ 9,570,088  $ 7,618,818 

$ 6,537,411 

78'/. 

57'/. 

RTF  5-8(74)93 

A-1  PAVING,  INC 

06/04/96 

F.P.M.  KALBERG 

, J.  GARY 

10  MILES  NORTH  OF  DAYTON-NORTH 

PMS  OVERLAY,  SEAL  t COVER 

07/88/96 

PHONE  NO  : 857-3395 

81.640 

mi  $ 1,749,157  $ 1,694,165 

$ 1,839,796 

05/31/97*** 

73'/. 

77'/. 

STPP  6-1(70)15 

RIVERSIDE  CONTRACTING,  INC. 

06/04/96 

F.P.M.  ROEDEL, 

DONALD 

NOXON-EAST 

SLOPE  FLATTENING,  PMS  OVERLAY,  SEAL  t COVER 

06/80/96 

PHONE  NO  : 893-5408 

13.198 

km  $ 1,443,091  $ 1,556,458 

$ 1,485,504 

06/14/97*** 

98'/. 

95'/. 

F 
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PRIRrUONTRACTOR 

HONT.DEF’T.  FIELDTROJECT  'flANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

tcdnt: 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IH  90-1(184)0 

FRANK  GURNEY,  INC 

07/09/96 

F.P.M.  JOHNSON 

, ROBERT  L. 

LOOKOUT  PASS  - GUARDRAIL 

CONC.  MED.  RAIL, 

PCCP  GROOVING  tz  GR. 

09/09/96 

PHONE  NO  ;523-5864 

5.800 

mi 

$ 643,703  $ 655,207 

i 

599,107 

08/01/97***  917. 

607. 

STPHS  0008(846) 

PAVLIK  ELECTRIC  CO, 

INC 

08/08/96 

F.P.M.  KALBERG 

, J.  GARY 

DISTRICT  1-6UARDRAIL  t INTERSE 

GUARDRAIL  1 INTERSECTION  IMPROVEMENT 

09/09/96 

PHONE  NO  :257-3395 

0.000 

km 

$ 107,751  $ 94,755 

$ 

24,093 

05/10/97***  257. 

27. 

CM  0002(158) 

SCOTT  CONSTRUCTION 

INC 

08/08/96 

F.P.M.  SULLIVAN,  SHEILA 

SIGNAL  OPERATION  IMPROVEMENTS- 

TRAFFIC  SIGNAL  t 

INTERSECTION  IMPROVEMENT 

/ / 

PHONE  NO  : 523-5877 

0.000 

mi 

$ 1,370,128  $ 1,448,380 

$ 

14,487 

09/86/97***  17. 

07. 

STPHS-NH  5-3(68)108 

A-1  PAVING,  INC 

08/08/96 

F.P.M.  KALBERG 

, J.  GARY 

SOUTH  OF  SOMMERS 


0.A48 


CURVE  RECONSTRUCTION,  PMS,  SEAL  t COVER  AND  RET.  WALLS 
mi  $ 715,035  % 559,365  $ W8,710 


09/11/96  PHONE  NO  : 857-3395 
09/80/97*»»  787. 


837. 


STPP  58-8(8if)33 
CRESTON  - SOUTH 


7.078 


SCHELLINGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

km  $ 7,060,321  $ 6,111,89^  $ 808,866 


09/04/96  F.P.M.  MITCHELL,  JAMES  D. 

09/23/96  PHONE  NO  : 755-8557 

05/0E/99#**  137.  107. 


STPS  869-1(11)5 
CORVALLIS  - NORTH  t SOUTH 


7.310 


A-1  PAVING,  INC 

WIDEN,  PMS  OVERLAY,  SEAL  1 COVER,  5 CANAL  STRUCTURES 
km  $ 8,758,687  $ 2,880,351  $ 589,821 


09/04/96  F.P.M.  SULLIVAN,  SHEILA 

11/04/96  PHONE  NO  :523-5877 

07/13/98*»»  207.  197. 


STPHS  8199(28) 

SOUTH  14TH  STREET  WEST  t JOHNS 


0.000 


PAVLIK  ELECTRIC  CO,  INC 
TRAFF.  SIGNALS  I THERMOPLASTIC  PVMT.  MKGS 
mi  $ 77,132  $ 72,749  $ 89,715 


09/04/96  F.P.M.  SULLIVAN,  SHEILA 

10/07/96  PHONE  NO  : 523-5877 

04/21 /97»»*  417.  177, 


STPHS  36-1(12)4 
EAST  OF  PLAINS 


0.000 


SIGNING 

mi 


ALPINE  CONSTRUCTION,  INC. 
13,223  $ 8,911  i 


10/10/96  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO  : 583-5864 

05/19/97***  07.  07. 


RTF  1-2(87)122 

KALISPELL  STRIP  AND  LASALLE  RO 
RTF  52-1(13)18 
BIGFORK  NORTH  t SOUTH 
CONTRACT  TOTAL  20.075 


A-1  PAVING,  INC 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  t COVER 

SEAL  t COVER 
km 


841,026  $ 797,465  $ 


7,976 


18/12/96  F.P.M.  CHRIS INGER.KENNETH  L 

/ / PHONE  NO  : 886-2121 

07/11/97*** 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDINO  03/31/97 


■ PRIME  CONTRACTOR 

MONT. DEPT,  field  PROJECT  MANAGER 

IJRIGINAL 

AWARD  DATE 

TERCENT^ 

7.  CUNf. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

RTS  if73-l(l)0 

JENSEN  PAVING 

12/12/96 

F.P.M.  SULLIVAN,  SHEILA 

WEST  FORK  ROAD 

PL.  MIX  BIT.  SURF. 

OVERLAY  AND  SEAL  i COVER 

/ / 

PHONE  NO  ; 523-5877 

RTF  7-1(75)39 

08/01 /97*»» 

CHARLOS  HEIGHTS  - NORTH 

SEAL  i COVER 

CONTRACT  TOTAL  31.S81 

km 

$ 908,365 

$ 824,382 

$ 

8,246 

1'/. 

0'/. 

SMP  2499(96) 

SCHELLINGER  CONST  CO., INC. 

12/12/96 

F.P.M.  MCKINNEY,  JOHN 

CRUSH  AND  STOCKPILE  - MISSOULA 

CRUSH  1 STOCKPILE 

02/11/97 

PHONE  NO  : 722-4506 

0.000 

mi 

$ 346,500 

$ 283,660 

$ 105,572 

03/26/97 

100'/. 

09/30/97 

SMP  2799(96) 

SCHELLINGER  CONST  CO., INC. 

12/12/96 

F.P.M.  KALBERG 

, J.  GARY 

CRUSH  AND  STOCKPILE  - MISSOULA 

CRUSH  t STOCKPILE 

/ / 

PHONE  NO  :257-3395 

0.000 

mi 

$ 147,875 

$ 103,218 

$ 

0 

06/30/97***  0'/. 

0b/30m 

RTS  474-1(4)2 

JTL  GROUP,  INC. -MISSOULA 

12/12/96 

F.P.M.  JOHNSON 

, ROBERT  L. 

DESMET  INTERCHANGE-WEST 

PL  MIX  BIT.  SURF. 

OVERLAY,  SEAL  1 COVER 

/ / 

PHONE  NO  : 523-5864 

1.500 

mi 

$ 104,871 

$ 79,283 

$ 

794 

04/21/97***  17. 

07, 

SMP  3299(96) 

L.S, 

, JENSEN  t SONS  INC 

12/12/96 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  AND  STOCKPILE  - MISSOIXA 

CRUSH  1 STOCKPILE 

/ / 

PHONE  NO  .'523-5877 

0.000 

mi 

i 286,400 

i 319,266 

$ 

0 

09/30/97***  0*/. 

09/30/97 

DPI  0195(001)  F 

JTL  GROUP,  INC.-MISSOULA 

03/11/97 

F.P.M.  JOHNSON 

, ROBERT  L. 

MISSOULA  1-90  AIRPORT  INTERCHA 

GR.AGG  SURF. PL  MIX  SLIRF.S  t C AND  STRUCTURES 

03/27/97 

PHONE  NO  ; 523-5864 

STPX  32758(2) 

09/25/98*** 

WEST  BROADWAY  (EAST  SECTION) 

GR.AGG  SURF. PL  MIX  OVERLAY. S t C AND  WIDENING 

CONTRACT  TOTAL 

0.994 

mi 

$ 10,016,426 

% 7,153,914 

$ 

0 

0'/. 

07, 

MISSOULA  DiSTRICf  futALS 

i 69,598,974 

t 62,687,250 

J 35,554,157 

5^, 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/97 
***  BUTTE  DISTRICT  »»» 
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PRIME  CONTRACTOR 

HONT.DEPT.  FIELD TROJECT -MANAGER 

(ORIGINAL 

AWARD  DATE 

PERCENT  TCONT 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

STPP  50-2(25)82 

H.  K.  CONTRACTORS,  INC. 

12/15/94 

F.P.M.  MCCORMICK,  THOMAS 

BOZEMAN-FOUR  CORNERS 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  WIDEN  AND  PS  CONC  BEAM 

03/14/95 

PHONE  NO  : 586-5074 

6.159 

mi  $ 9,072,324  % 7,378,871  $ 

8,751,362 

05/04/97*** 

98*/. 

78'/. 

IM  2(50) 

COP  CONSTRUCTION  CO. 

06/30/95 

F.P.M.  0'BRIEN,MURRAY 

STATEWIDE  INTERSTATE  BRIDGE  DE 

STATEWIDE  BRIDGE  DECK  REHAB. 

07/20/95 

PHONE  NO  : 782-7443 

1.554 

mi  $ 2,017,054  $ 1,213,613  $ 

1,176,052 

07/19/97*** 

m 

99'/. 

IM  15-4(75)200 

JIM  GILMAN  EXCAVATING  INC. 

PEND 

08/31/95 

F.P.M.  HELD,  TERRY 

LINCOLN  ROAD-SIEBEN 

PMS  OVERLAY,  SEAL  i COVER  AND  BRIDGE  DECK  REHAB. 

12/19/96  04/16/96 

PHONE  NO  :285-4732 

17.094 

mi  $ 6,122,110  $ 5,490,612  % 

5,510,251 

06/30/97*** 

98'/. 

82'/. 

IM  0002(62) 

OMO  CONSTRUCTION  INC 

11/20/95 

F.P.M.  O'BRIEN, HURRAY 

INTERSTATE  SIGNING  - BUTTE 

SIGNING  1 SIGN  SUPPORT  UPGRADE 

03/18/96 

PHONE  NO  : 782-7443 

400.200 

mi  $ 5,809,670  $ 5,551,624  $ 

4,607,128 

05/13/97*** 

83*/, 

64'/. 

RTS  279-1(5)23 

BLAHNIK  CONSTRUCTION, 

INC. 

01/04/96 

F.P.M.  ARVISH,MIKE 

WILBORN  NORTHWEST 

PMS  OVERLAY,  SEAL  t COVER 

07/29/96 

PHONE  NO  : 782-9327 

26.570 

km  $ 1,022,130  $ 1,045,014  $ 

839,043 

06/06/97*** 

8oy. 

77'/. 

NH  8-1(19)27 

JIM  GILMAN  EXCAVATING  INC. 

06/04/96 

F.P.M.  SACKS, RAY 

MAC  DONALD  PASS  - EAST 

PMS  OVERLAY,  SEAL  t COVER 

08/19/96 

PHONE  NO  : 457-0526 

11.300 

km  $ 2,208,205  $ 1,972,181  $ 

1,767,942 

07/15/97*** 

90'/. 

94'/. 

IM-NH-STPP  0002(242) 

ACCENT  STRIPE  INC 

06/04/96 

F.P.M.  ZORN,  CHERYL 

1996-DIST  2 DURABLE  PAVEMENT  M 

DURABLE  PAVEMENT  MARKINGS 

08/28/96 

PHONE  NO  :685-3319 

244.000 

mi  i 685,140  $ 646,964  $ 

348,387 

04/21/97*** 

54'/. 

58'/.- 

IM  15-4(78)192 

MONTANA  LINES,  INC 

07/09/96 

F.P.M.  SACKS,RAY 

CAPITOL  INTERCHANGE-HELENA 

LIGHTING 

11/06/96 

PHONE  NO  : 457-0526 

0.000 

mi  $ 149,554  $ 131,504  $ 

110,239 

11/25/96 

100'/. 

87'/. 

STPU  ia02(3) 

OAK  STREET  - BOZEMAN 
IM  90-6(67)307 

NORTH  7TH  INTERCHANGE-BOZEMAN 
CONTRACT  TOTAL  1.S85 


A.M.  WELLES,  INC. 

GR.,  AGG.  SURF.,  PMS,  CURB  I GUTTER,  SIDEWALK,  SWR  t WATER 
RAMP  WIDENING,  PMS,  SEAL  t COVER 

mi  $ 1,925,850  $ l,853,if88  $ 978,398 


08/02/96  F.P.M.  HELD,  TERRY 
09/11/96  PHONE  NO  :285-«f732 
06/06/97*»» 

53*/. 


m 
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I 


‘ I’. 


'■^  ^ Cuiir-'  


'M  ‘^A  -'li:^ 


'1'  r'Vi  . xrXSiSi-s 


i>'r;<s)i  fts  afft-'’ i 


») 

DATE:0A/09/97 

0) 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/97 
**♦  BUTTE  DISTRICT  *** 

PAGE  NO:  5 

PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

TERCERT  '/.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

HODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

SOMPLETED 

USED 

STPHS  205-1(16)23 

JTL  GROUP,  INC.-BELGRADE 

08/02/96 

F.P.M.  ARVISH,MIKE 

2 MILES  EAST  OF  BaGRADE 

CURVE  REALIGNMENT,  GR,AGG.SURF  . PHS,  SEALt  COVER  AND  SIGNING 

09/09/96 

PHONE  NO  : 782-9327 

0.500 

mi 

% 510,860  $ 474,235  $ 346,835 

06/06/97*** 

73'/. 

68'/. 

STPP  29-A(20)83 

JIM  GILMAN  EXCAVATING  INC. 

08/02/96 

F.P.M.  O'BRIEN, MURRAY 

HARRISON  AVE.  - BUTTE 

PMS  OVERLAY,  SEAL  {.  COVER,  STRIPING  t CURB  RAMPS 

09/18/96 

PHONE  NO  : 782-7443 

RTS  393-1(3)0 

06/06/97*** 

BASIN  CREEK  ROAD 

PMS  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL 

4.000 

mi 

$ 1,218,755  $ 1,198,649  $ 245,535 

20'/. 

33'/. 

STPHS  1299(3) 

JTL  GROUP,  INC. -BILLINGS 

09/04/96 

F.P.M.  MCCORMICK,  THOMAS 

CITY  OF  BOZEMAN  - SAFETY  IMPRO 

SAFETY  IMPROVEMENT 

03/31/97 

PHONE  NO  : 586-5074 

0.000 

mi 

$ 252,828  $ 268,691  $ 2,688 

05/21/97*** 

1'/. 

0'/. 

IM  0002(209) 

HARDRIVES  ASPHALT  PAVING 

09/04/96 

F.P.M.  BRAZILL, WILLIAM 

D-2  INTERSTATE  - CRACK  SEALING 

CRACK  SEALING 

10/08/96 

PHONE  NO  : 685-33 19 

57.100 

km 

$ 105,006  $ 87,018  $ 33,336 

11/02/97*** 

38'/. 

12'/. 

STPP  lA-2( 12)33 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PEND 

10/10/96 

F.P.M.  STREETER, STEFAN 

WHITE  SULPHUR  SPRINGS-SOUTH 

- 

GR.,  AGG.  SURF.,  PL. 

MIX  BIT.  SURF.,  SEAL  t COVER,  STEa 

09/19/96  03/05/97 

PHONE  NO  : 547-3672 

8.604 

mi 

$ 4,501,511  $ 3,929,526  $ 39,295 

11/10/98*** 

ly. 

0'/. 

IM  15-4(81)195 

JIM  GILMAN  EXCAVATING  INC. 

10/10/96 

F.P.M.  SACKS, RAY 

HELENA  - NORTH 

PL.  MIX  BIT.  SURF.,  ! 

SEAL  t COVER 

03/11/97 

PHONE  NO  : 457-0526 

7.333 

km 

$ 1,549,438  $ 1,344,671  $ 13,448 

09/30/97*** 

1'/. 

0'/. 

STPP  13-1(22)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/10/96 

F.P.M.  WILLIAMS, PAUL 

RAYNOLDS  PASS  - NORTH 

PL.  MIX  BIT.  OVERLAY 

, SEAL  i COVER 

/ / 

PHONE  NO  : 682-4568 

39.173 

km 

$ 4,213,643  $ 3,737,737  $ 37,378 

12/16/98*** 

1'/. 

0'/. 

RTS  283-1(2)0 

RIVERSIDE  CONTRACTING,  INC. 

11/14/96 

F.P.M.  WILLIAMS, PAUL 

HARRISON  - PONY 

SEAL  t COVER 

/ / 

PHONE  NO  : 682-4568 

RTS  357-1(2)5 

06/13/97*** 

RUBY  DAM  - NORTH  t SOUTH 

SEAL  i COVER 

RTS  540-1(8)11 

MILL  CREEK  - N i S 

SEAL  t COVER 

CONTRACT  TOTAL 

54.720 

km 

$ 396,981  $ 358,777  $ 3,589 

I'X 

0'/. 

*♦*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  03/31/97 


DATE: 04/09/97 

***  BUTTE  DISTRICT  *** 

PAGE  NO:  6 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

TIRARITDATE 

PERCENT 

X CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  COMPLETED 

USED 

SMP  1699(96) 

JTL  GROUP,  INC. -BELGRADE 

lE/lE/96 

F.P.M.  MCCORMICK,  THOMAS 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  t STOCKPILE 

lE/EO/96 

PHONE  NO  : 586-5074 

0.000 

mi 

i 361, E30 

$ E46,E65 

$ 68,314 

06/30/97*#* 

E8y. 

06/30/97 

SMP  E399(96) 

JIM  GILMAN  EXCAVATING  INC. 

lE/lE/96 

F.P.M.  WILLIAMS, PAUL 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  t STOCKPILE 

03/E0/97 

PHONE  NO  : 682-4568 

0.000 

mi 

$ 183,750 

$ E13,115 

$ 0 

06/30/97*#* 

0'/. 

06/30/97 

STPS  271-1(8)5 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  SACKS,RAY 

8.0  KILOMETERS  NORTH  OF  DRUMMO 

GR.AGG  SURF. PL  MIX  SURF.S  t C 

/ / 

PHONE  NO  : 457-0526 

RTF  19-E(18)63 

11/14/97*** 

DRUMMOND  - SOUTH 

PL  MIX  OVERLAY.S  t C 

RTS  E71-l(6)0 

DRUMMOND  - EAST  !.  NORTH 

PL  MIX  OVERLAY.S  t C 

RTS  51E-1(E)0 

HALL  - EAST 

CRACK  SEALING 

RTS  513-1 (E)0 

HALL  - WEST 

CRACK  SEALING 

RTF  96-1(1)0 

DRUMMOND  - FRONT  STREET 

PL  MIX  OVERLAY.S  1 C 

CONTRACT  TOTAL  El. 810 

km 

$ 1,897,4E5 

$ 1,198,549 

$ 0 

0’/. 

OX 

RTS  359-1(3)1 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  HELD,  TERRY 

CARDWELL-HARRISON 

PL  MIX  OVERLAY.S  t C 

/ / 

PHONE  NO  : 285-4732 

1E.700 

mi 

$ 876, 4E5 

% 818,548 

$ 0 

07/E5/97*** 

0*/. 

OX 

Buiie  disiriCi  iOIAlS 

$ 44,479,889 

$ 39,159,65E 

$ E4,879,E19 

59’/. 

:!  f.  i 
H !. 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/97 


DATE: 04/09/97 

**»  GREAT  FALLS  DISTRICT  *** 

PAGE  NO:  7 

PRIME  contractor 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

oRmm 

AWARD  DATE 

TERCERT 

TTm. 

PROJECT  NUMER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  COMPLETED 

USED 

BR-STPU  5211(5)  F 

SLETTEN  CONSTRUCTION  CO 

PEND 

12/15/94 

F.P.M.  RANDY  AAFEDT 

9TH-10TH  ST  CONNECTOR  BRIDGE 

BRIDGE  AND  APPROACHES 

03/03/97 

' 01/16/95 

PHONE  NO  :771-7170 

0.360 

mi  $ 6,928,881  $ 5,834,970  % 5,874,510 

05/13/97*** 

98'/. 

99'/. 

IM  15-6(28)323  F 

A-1  PAVING,  INC 

PEND 

04/06/95 

F.P.M.  TERRY  WICKMAN 

BRADY  - NO.  1 SO.  (NORTHBOUND) 

GR,  AGG.  SURF.,  PMS 

03/04/97 

' 05/04/95 

PHONE  NO  : 278-7931 

11.568 

mi  $ 8,121,632  $ 7,398,020  i 

10/12/97*** 

98'/. 

97'/. 

BR-STPU  5211(6)  F 

SHUMAKER  TRUCKING  AND  EXC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAY  OBLITERATION 

/ / 

PHONE  NO  :771-7170 

0.325 

mi  $ 757,860  $ 478,500  $ 4,785 

03/29/97*** 

ly. 

0'/. 

NH-BR  24-4(12)138  F 

SLETTEN  CONSTRUCTION  CO 

08/31/95 

F.P.M.  BILL  LAY 

SUN  RIVER  BR.  - SUN  RIVER  - 

WIDEN,  PMS  OVERLAY,  SEAL  1 COVER  AND  BRIDGES 

10/12/95 

PHONE  NO  : 264-53 10 

STPHS  10-1(18)4 

SMELTER  AVE.  OVERPASS-GTF 

OVERHEIGHT  WARNING  SYSTEM 

06/30/97*** 

CONTRACT  TOTAL 

1.781 

mi  $ 3,258,029  $ 2,758,929  $ 2,975,175 

98'/. 

83'/. 

NH  1-3(27)219  F 

D.H.  BLATTNER  t SONS,  INC. 

10/12/95 

F.P.M.  DENNIS  LEO 

BROWNING-EAST  t WEST 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

11/21/95 

PHONE  NO  : 338-3417 

NH  1-3(28)222 

BROWNING  URBAN 

PMS,  SEAL  1 COVER 

02/14/98*** 

CONTRACT  TOTAL 

7.127 

mi  $ 10,728,180  $ 10,611,222  $ 5,557,789 

52'/. 

63'/. 

STPP  44-1(10)14 

SK  CONSTRUCTION  INC 

11/20/95 

F.P.M.  MIKE  KLETTE 

VALIER-EAST 

GR,  PMS,  SEAL  t COVER 

02/14/96 

PHONE  NO  : 278-7078 

13.691 

mi  i 9,295,163  $ 9,337,063  $ 7,017,297 

05/15/98*** 

75'/. 

51'/. 

STPP  3-4(6)102 

FLYING  EAGLE  CORPORATION 

02/07/96 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  - EROSION  C 

EROSION  CONTROL 

06/12/96 

PHONE  NO  : 338-34 17 

STEP  58-1(14)15 

NORTH  OF  KIOWA  - SNOW  FENCE 

SNOW  FENCE 

06/06/97*** 

CONTRACT  TOTAL 

0.046 

mi  $ 135,953  $ 113,371  $ 103,588 

91'/. 

96'/. 

NH  10-1(15)3 

15TH  ST.  AND  RIVER  DRIVE.  - GR  GR,  AGG.  SURF.,  PCCP 

STPU  5305 (8)  F 

RIVER  DRIVE  (9TH  TO  15TH  ST.  N GR,  AGG.  SURF.,  PCCP 

CONTRACT  TOTAL  0.637  mi 


UNITED  MAT'LS  OF  GREAT  FALLS 


PEND  03/07/96  F.P.M.  RANDY  AAFEDT 

ie/80/96  OA/22/96  PHONE  NO  .-771-7170 

06/30/97*«» 


3,437, A81  $ 3,333,604  $ 3,103,191 


93'/, 


104'/. 


»*t  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/97 


DATE:0^f/09/97 

**»  GREAT  FALLS  DISTRICT  *** 

PAGE  NO:  8 

PRIME  CONTRACTOR 

MONT.DEPTTFIELD  PROJECT  MANAGER 

~ ORIGINAL 

AWARD  DATE 

PERCENT 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  COMPLETED 

USED 

IM  000E(63) 

ALPINE  CONSTRUCTION,  INC. 

06/04/96 

F.P.M.  RANDY  AAFEDT 

INTERSTATE  SIGNING  - GREAT  FAL 

INTERSTATE  SIGNING 

07/09/96 

PHONE  NO  :771-7170 

182.000 

nti 

$ 2,377,664  $ 2,155,706  $ 

1,419,458 

06/21/97*** 

66'/. 

73'/. 

RTF  2if-3(S3)109 

BLAHNIK  CONSTRUCTION, 

INC. 

06/04/96 

F.P.M.  BILL  LAY 

BOWMANS  CORNER-NORTHEAST 

PMS  OVERLAY,  SEAL  t COVER 

07/22/96 

PHONE  NO  :864-5310 

12.500 

km 

% 1,467,042  $ 1,329,316  $ 

1,254,890 

05/13/97*** 

94'/. 

78'/. 

NH  60-2(A0)96 

UNITED  MAT'LS  OF  GREAT  FALLS 

06/04/96 

F.P.M.  DOUG  WILMOT 

FOX  FARM  RD.  1 lOTH  AVENUE  SOU 

INTERSECTION  IMPROVEMENT  i P C C P 

07/08/96 

PHONE  NO  : 77 1-7346 

0.788 

mi 

$ 2,009,760  $ 1,896,001  $ 

1,940,108 

06/29/97*** 

98*/. 

83'/. 

RTS  408-1(1)0 

BLAHNIK  CONSTRUCTION, 

INC. 

06/04/96 

F.P.M.  BILL  LAY 

FAIRFIELD  - WEST 

PMS  OVERLAY,  SEAL  t COVER 

10/08/96 

PHONE  NO  :264-5310 

31.350 

km 

$ 1,149,411  $ 1,074,410  $ 

488,647 

05/09/97*** 

45'/. 

87'/. 

BR  9003(16) 

SLETTEN  CONSTRUCTION  CO 

08/02/96 

F.P.M.  GARY  BERG 

MILK  RIVER  BRIDGE  NORTH  OF  LOH 

PRESTRESSED  BEAM  BRIDGE 

09/30/96 

PHONE  NO  :265-6821 

0.059 

km 

i 881,373  i 764,287  $ 

377,829 

08/22/97*** 

49'/. 

39'/. 

IM  15-5(90)248 

RIVERSIDE  CONTRACTING, 

INC. 

10/10/96 

F.P.M.  DOUG  WILMOT 

HARDY  CREEK  - ULM  SOUTHBOUND 

PL.  MIX  BIT.  OVERLAY, 

SEAL  t COVER 

10/30/96 

PHONE  NO  : 77 1-7346 

21.852 

mi 

$ 6,217,870  $ 5,332,817  $ 

724,619 

01/15/99*#* 

14'/. 

0'/. 

STPHS  0002(271) 

ASHBACH  CONSTRUCTION 

10/10/96 

F.P.M.  BILL  LAY 

D3  t D5  - PRIMARY  RUMBLE  STRIP 

RUMBLE  STRIPS 

/ / 

PHONE  NO  : 264-53 10 

0.000 

mi 

$ 180,452  $ 72,561  $ 

0 

10/03/97*** 

0'/. 

0'/. 

RTS  218-1(5)0 

RIVERSIDE  CONTRACTING, 

INC. 

11/14/96 

F.P.M.  TERRY  WICKMAN 

CONRAD  - EAST 

PMS  OVERLAY  AND  SEAL  i COVER 

02/18/97 

PHONE  NO  : 278-7931 

13.552 

km 

$ 657,994  $ 630,927  f 

6,310 

07/11/97*** 

1'/. 

0'/. 

RTS  223-2(5)41 

CENTURY  COMPANIES,  INC 

:.-MT 

11/14/96 

F.P.M.  GARY  BERG 

25  KM  N.  LIBERTY  CO.  LINE  N. 

PMS  OVERLAY  AND  SEAL  t COVER 

/ / 

PHONE  NO  :265-6881 

18.944 

km 

$ 516,444  $ 547,750  $ 

5,477 

07/11/97*** 

I'X 

0'/. 

*»*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/97 
»*»  GREAT  FALLS  DISTRICT  *** 
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PRIME  CONI  KALI  UR 

nONT.-DEPT.'  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

liWARD  DATE PERCENT 

WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

TTW: 

TIME 

USED 

RTS  E^fO-KS)! 

CHINOOK  - SOUTH 

16.163 

PMS  OVERLAY  AND  SEAL 
km 

RIVERSIDE  CONTRACTING,  INC. 

& COVER 

$ 654,150  $ 609,864  $ 6,099 

11/14/96  F.P.M.  GARY  BERG 

/ / PHONE  NO  : 265-6821 

07/ll/97»*»  r/. 

0'/. 

RTS  331-1(2)2 

BELT  - NORTH 

13.7A7 

PMS  OVERLAY  AND  SEAL 
km 

RIVERSIDE  CONTRACTING,  INC. 

t COVER 

$ 547,538  i 517,533  $ 104,362 

11/14/96  F.P.M.  RANDY  AAFEDT 
01/30/97  PHONE  NO  :771-7170 
07/11/97#**  20*/. 

07. 

RTS  233-1(6)0 

HAVRE  - NORTH 

21.600 

PMS  OVERLAY  AND  SEAL 
km 

PRINCE,  INC 

t COVER 

$ 1,411,733  $ 1,304,240 

$ 13,042 

11/14/96  F.P.M.  GARY  BERG 

02/10/97  PHONE  NO  :265-6821 

08/22/97#**  1'/. 

07. 

SMP  1W(96) 

CRUSH  AND  STOCKPILE  - GREAT  FA 

0.000 

CRUSH  t STOCKPILE 
mi 

A.M.  WELLES,  INC. 

$ 277,320  $ 280,916 

$ 83,060 

12/12/96  F.P.M.  RANDY  AAFEDT 
02/03/97  PHONE  NO  ;771-7170 
06/30/97***  30'/. 

06/30/97 

RTF-STPHS  1-3(22)210 

TWO  MEDICINE  RIVER  BRIDGE 

0.000 

SLETTEN  CONSTRUCTION  CO 

STRUCTURE  REHABILITATION 

mi  $ 352,062  $ 371,251  $ 0 

02/11/97  F.P.M.  DENNIS  LEO 

/ / PHONE  NO  : 338-3417 

08/15/97***  07, 

07. 

GREAT  falls  DlSlRICI  TOTALS 

i 61,363,990 % 56,753,257 

i 38,934,885 

677i 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/97 


DATE:0«f/09/97 

**»  GLENDIVE  DISTRICT  *»» 

PAGE  NO:  10 

PKlMt  CUN  1 RAC  1 UK 

'HDNT.DEPT. 

FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

y,  CONT. 

TIME 

1 USED 

NH-STPP  57-7(13)317 

PRINCE,  INC 

05/04/95 

F.P.M.  EIDE,  LEON 

GLENDIVE  - NORTHWEST 

PMS  OVERLAY,  SEAL  t COVER 

08/29/95 

PHONE  NO  : 365-2877 

9.233 

mi  $ 2,572,642  $ 2,485,218 

$ 

2,309,712 

03/29/97»»» 

93'/. 

93'/. 

STPP  25-101)36 

WICKENS  CONSTRUCTION, 

INC. 

06/05/95 

F.P.M.  BARTH,  TIM 

WOLF  POINT-SOUTH 

GR,  AGG.  SURF.,  CTB,  PMS,  SEAL  t COVER 

06/29/95 

PHONE  NO  : 653- 1050 

9.821 

mi  $ 6,527,624  $ 5,824,462 

$ 

5,582,131 

08/19/97*** 

96'/, 

95'/. 

NH  1-9(31)516 

MORRISON  KNUDSEN  CORPORATION 

09/06/95 

F.P.M.  PISK,  RANDAL 

HINSDALE  EAST 

RECONSTRUCT.,  WIDEN,  OVERLAY,  SEAL  t COVER,  3 CONC. 

BM.  BR. 

12/06/95 

PHONE  NO  : 228-9478 

9.920 

mi  $ 6,904,834  $ 6,873,272 

$ 

7,059,175 

12/05/97*** 

98'/. 

69'/. 

RTS  2^f6-l(6)4 

PRINCE,  INC 

01/04/96 

F.P.M.  ARTHUR,  RONALD  T. 

i^.E  MI.  N.W.  OF  GLASGOW 

- N.W. 

PMS  OVERLAY,  SEAL  t COVER 

05/01/96 

PHONE  NO  : 787-5701 

RTS  250-1(3)0 

APFR 

06/06/97*** 

1 MI.  WEST  OF  WOLF  POINT  - NOR 

PMS  OVERLAY,  SEAL  i COVER 

11/26/96 

RTS  322-1(2)0 

6.3  MI.  SOUTH  OF  BAKER  - 

• SOUTH 

PMS  OVERLAY,  SEAL  h COVER 

RTS  itOS-KEIlG 

FROID  - EAST 

PMS  OVERLAY,  SEAL  t COVER 

RTS  W-KDO 

1.0  MI. NORTH  OF  BAKER  - 

NORTH 

PMS  OVERLAY,  SEAL  L COVER 

CONTRACT  TOTAL 

57.800 

mi  $ 3,561,215  $ 3,162,314 

$ 

3,094,428 

967. 

72'/. 

IH  94-3(43)113 

CENTURY  COMPANIES, 

JV 

01/04/96 

F.P.M.  LAUCKNER,  JAMES 

HATHAWAY  REST  AREA 

REHABILITATE  REST  AREAS  EB  t WB 

04/19/96 

PHONE  NO  : 365-2877 

IM  94-6(42)193 

BAD  ROUTE  REST  AREA 

REHABILITATE  REST  AREA  i MCS  SITE 

05/13/97*** 

CONTRACT  TOTAL 

0.000 

km  $ 1,013,765  $ 1,206,841 

$ 

1,216,086 

98'/. 

98'/. 

IM  94-4(49)154 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

03/07/96 

F.P.M.  SWANSON,  ROBERT  E. 

CUSTER  COUNTY  LINE  - WEST  - 

GR,  PMS  OVERLAY,  SEAL  t COVER 

04/16/96 

PHONE  NO  : 232-1093 

8.859 

mi  $ 7,739,779  $ 6,395,008 

$ 

6,272,890 

08/26/98*** 

98'/. 

84'/. 

STPS  201-1(2)0 

PRINCE,  INC 

05/02/96 

F.P.M.  BARTH,  TIM 

JCT.  MONTANA  HIGHWAY  13 

- EAST 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER 

06/24/96 

PHONE  NO  :653-1050 

5.987 

mi  $ 1,689,615  $ 1,776,170 

$ 

1,736,726 

08/27/97*** 

98'/. 

100'/. 

***  ESTIMATED  COMPLETION  DATE 


‘^:  /"•'.^jiL:-  .'  -U 


' 


■ V ;4yi-W5  m - ^ 

A,i«  - S4'  ^ 

-*  T-ntjT  X :m  .iff  i ^'■.  I 
^ 0?3,{i-SS8  S>^  ' ' 

^ V - tO  ff/iJOg  .If?  Ld 


-Ji/~^^  - tu 


-IfifDT 


L £ f.Yf  ^', 


-.i?  m % 

A3HA  7it?5  -I 

e'?F<sc'fA«>^^  m 
fm  jrmm 

MOr  laWiTHO 


*2  f-^..> 


mn-M  m 
m-j  - r.i  vmBjH'm^^m  js. 

' ;s  ^7.5  ■ 


?T«l  ?eiI3LmQ  OiimilB  •« 


DATEiO^/09/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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PRIME  CONTRACTOR 

ORIGINAL 

CONTRACT 
AWARD  AMT. 


PAGE  NO:  11 

MDNT.DEPT.  FIELD  PROJECT  MANAGER" 


IRARD  HATE PERCENT 

WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 


'/.  CoNT. 

TIME 

USED 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


ENGINEER 

ESTIMATE 


CONTRACTOR  MODIF. 
PAYMENTS  STATUS 


RTF  61-A( Infills 

MALTA  - SOUTH 

RTF  61-4(15)105 

ZORTMAN  TRAIL  - NO.  t SO.  - 

CONTRACT  TOTAL  5S.400 


PMS  OVERLAY,  SEAL  I COVER 


RIVERSIDE  CONTRACTING,  INC. 


PMS  OVERLAY,  SEAL  t COVER 

mi  $ E, 717,743  $ E,694,EE0  $ E,3EE,679 


06/04/96  F.P.M.  EIDE,  LEON 
07/30/96  PHONE  NO  :365-E877 
07/10/97*»» 

86'/. 


67’/. 


RTF  54-1(5)17 
BROADUS  - SOUTH 


lE.EOO 


RIVERSIDE  CONTRACTING,  INC. 

PMS  OVERLAY,  SEAL  t COVER 

mi  $ 1,991,798  $ E, 383,305  $ 8,188,786 


06/04/96  F.P.M.  FRETTE,  KURT 
06/19/96  PHONE  NO  :E33-1093 
08/13/97»»*  94'/, 


66’/. 


NH  1-8(E0)47E 
MALTA  - SACO 


87.354 


PRINCE,  INC 

PMS  OVERLAY,  SEAL  i COVER,  MCS  SCALE  SITE 
mi  i 4,418,168  $ 4,896,410  $ 1,668,340 


07/09/96  F.P.M.  PISK,  RANDAL 

08/88/96  PHONE  NO  : 888-9478 

08/04/98**#  39'/,  51'/, 


STPS  515-1(4)8 
PLENTYWOOD  - SOUTHWEST 
RTS  515-1(5)1 

BIG  MUDDY  CREEK  - NO.  i SO. 

CONTRACT  TOTAL  6.430 


RTF  8-1(88)81 

80  MILES  EAST  OF  MILES  CITY  - 
RTF  8-1(81)13 

13  MILES  EAST  OF  MILES  CITY  - 
CONTRACT  TOTAL  14.866 


PMS  OVERLAY,  SEAL  t COVER 
GR.,  AGG.  SURF.,  PMS,  SEAL  i COVER 


WICKENS  CONSTRUCTION,  INC. 


$ 8,388,750  $ 8,088,618  i 1,783,649 

MARVIN  A.  REHBEIN 


PMS  OVERLAY,  SEAL  t COVER 


PMS  OVERLAY,  SEAL  t COVER 

mi  $ 3,841,566  $ 3,457,370  $ 3,054,108 


07/09/96  F.P.M.  ARTHUR,  RONALD  T. 

07/88/96  PHONE  NO  ;787-5701 

01/85/98**# 

83'/.  45'/. 


07/09/96  F.P.M.  FRETTE,  KURT 
08/13/96  PHONE  NO  :838-1093 
08/07/97*»» 


66'/. 


IM  94-3(47)86 

COLSTRIP  INTERCHANGE  - EAST  & 


COLD  MILL  i PMS 
31.100  mi 


PRINCE,  INC 

$ 8,888,438  $ 8,500,070  % 8,191,600 


07/09/96  F.P.M.  MARTIN,  DOUGLAS 

08/13/96  PHONE  NO  :83e-1093 

08/30/97*#*  88'/.  58’/. 


STPP-NH-STPS  0008(844) 

1996  - DISTRICT  4 - DURABLE  PA 

169.440 


ACCENT  STRIPE  INC 

EPOXY  t THERMOPLASTIC  PAVEMENT  MARKINGS 

mi  $ 484,679  $ 490,178  $ 4,900 


08/08/96  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO  : 365-8877 

07/18/97***  1'/.  84’/. 


IM  94-3(44)99 
FORSYTH  MCS  SCALE  (W  B) 


0.000 


EDWARD  T.  COPPS  CONST. 

SCALE  PIT  I APPROACH  SLAB 

km  $ 146,556  $ 73,759  $ 738 


10/10/96  F.P.M.  MARTIN,  DOUGLAS 

/ / PHONE  NO  :838-1093 

09/15/97***  1'/.  07, 


***  ESTIMATED  COMPLETION  DATE 


s)) 
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PRinrCONTRACTDR^ 

MONT.DEPT. 

FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

'/.  CONT. 

TIME 

1 USED 

BR  90'f2(10) 

EDWARD  T.  CORPS  CONST. 

10/10/96 

F.P.M.  BACON,  DAVID 

USRS  MAIN  CANAL  - NORTH  OF  SID 

P.S.  TRI-DECK  BEAM  BRIDGE  t APPROACHES 

11/06/96 

PHONE  NO  : 365-8877 

0.351 

km 

% 182,403  $ 152,456  $ 

45,510 

06/05/97*** 

307. 

07. 

SF-STPS  W-l(  11)18 

SK  CONSTRUCTION  INC 

11/14/96 

F.P.M.  MARTIN,  DOUGLAS 

12  MI. S OF  ROSEBUD  SOUTH 

GR.,  AGG.  SURF., 

PMS  AND  SEAL  1 COVER 

03/20/97 

PHONE  NO  :832-1093 

RTS  m-um 

10/10/97*** 

CARTERVILLE-SOUTH 

GR.,  AGG.  SURF., 

PMS  AND  SEAL  t COVER 

CONTRACT  TOTAL  6.689 

km 

i 2,514,661  $ 8,341,741  $ 

23,417 

17. 

07. 

BR  85-l(8^^)^^6 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  GREUFE,  LARRY 

MISSOURI  RIVER  BRIDGE-SOUTH  OF 

GR.,  AGG.  SURF., 

PL.  MIX  BIT.  SURF.,  SEAL  t COVER  AND  BRIDGE 

08/12/97 

PHONE  NO  ;653-1050 

0.09^^ 

km 

% 4,166,617  $ 4,538,099  $ 

48,739 

11/15/98*** 

17. 

07. 

NH  1-10(36)6^(5 

DIAMOND  CONSTRUCTION,  INC 

18/12/96 

F.P.M.  ARTHUR,  RONALD  T. 

CULBERTSON  REST  AREA 

REST  AREA,  MCS  SCALE  t WEIGH  IN  MOTION  SYSTEM 

/ / 

PHONE  NO  :787-5701 

0.000 

km 

$ 2,003,175  $ 1,942,007  $ 

19,421 

07/03/98*** 

17. 

07. 

BR  9053(16) 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  RISK,  RANDAL 

MILK  RIVER-SOUTHWEST  OF  GLASGO 

GR.,  AGG.  SURF., 

STEEL  BEAM  BRIDGE 

01/80/97 

PHONE  NO  : 228-9478 

0.070 

km 

$ 1,128,674  $ 1,015,866  $ 

136,704 

11/15/97*** 

137. 

07. 

RTS  201-2(9)i(6 

RIVERSIDE  CONTRACTING,  INC. 

12/12/96 

F.P.M.  BARTH,  TIM 

JUNCTION  MT  16  - EAST  i WEST 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  1 COVER 

/ / 

PHONE  NO  : 653- 1050 

RTS  208-1(1)0 

11/15/97*** 

JUNCTION  MT  23  - SOUTHEAST 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

RTS  250-1(4)38 

BOXELDER  CREEK  - NORTH  t SOUTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  1 COVER 

RTS  261-2(3)31 

SHADWELL  CREEK  - NORTH  i SOUTH 

PL.  MIX  BIT.  SURF.  OVERLAY  SEAL  1 COVER 

RTS  327-1(6)0 

BAINVILLE  NORTH  1 SOUTH 

PL.  MIX  BIT.  SURF  OVERLAY,  SEAL  ^ COVER 

RTS  438-1(8)13 

22  KM  NORTH  OF  NASHUA  - NORTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

RTS  480-1(2)0 

MISSOURI  RIVER  BRIDGE  - NORTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL  115.390 

km 

$ 3,663,828  $ 3,504,388  $ 

35,010 

17. 

07. 

♦»*  ESTIMATED  COMPLETION  DATE 
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- PRIME  contractor 

HDNI.dEPt.  field  project  manager 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

original 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT  '/.  CONT . 

project  time 

COMPLETED  USED 

BR  9055(6) 

BEAVER  CREEK  - S OF  WIBAUX 


SLETTEN  CONSTRUCTION  CO 
GR.,  AGG.  SURF.,  PS  CONC.  BEAM  BRIDGE 
0.056  km  $ ^f73,137  $ it59,733  $ 


^^,600 


12/12/96  F.P.M.  BACON,  DAVID 

/ / PHONE  NO  ; 365-2877 

04/21 /97»**  !•/. 


SMP  0699(96) 

CRUSH  AND  STOCKPILE  - GLENDIVE 


0.000 


CRUSH  i STOCKPILE 
mi 


PRINCE,  INC 

173,540  $ 169,000  % 


12/12/96  F.P.M.  SWANSON,  ROBERT  E. 

/ / PHONE  NO  : 232- 1093 

06/30/97***  0’/.  06/30/97 


SMP  4299(96) 

CRUSH  AND  STOCKPILE  - GLENDIVE 


0.000 


CRUSH  ^ STOCKPILE 
mi 


FISHER  SAND  AND  GRAVEL  CO. 
363,650  i 282,055  $ 


12/12/96  F.P.M.  ARTHUR,  RONALD  T. 

03/17/97  PHONE  NO  :787-5701 

06/30/97***  0*/,  06/30/97 


IM  94-6(44)212 
DRY  CREEK  - GLENDIVE 


0.000 


BRIDGE  DECK  OVERLAY 
mi 


COP  CONSTRUCTION  CO. 
531,182  $ 448,158  $ 


02/11/97  F.P.M.  BACON,  DAVID 

/ / PHONE  NO  : 365-2877 

09/12/97***  0'/. 


IM  94-5(27)163 
PRAIRIE  COUNTY  LINE  - EAST 


PRINCE,  INC 

MILL,PMBS  OVERLAY, SEAL  t COVER  I SLOPE  FLATTENING 
10.170  km  $ 4,126,755  $ 3,967,318  $ 


02/11/97  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO  : 365-2877 

09/26/97***  0’/.  0'/. 


GLENDIVE  DISTRICT  TOTALS 


t 67 , 548 , 769  - ,W 
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PRIME  CONTRACTOR 

MONT.DEPT.  FIELBTRDJECTTIANAGEir 

ORIGINAL 

AWARD  DATE 

PERCENT 

'/.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS  WORK  COMP.  I 

COMPLETED 

USED 

NH  63-6(A)a9  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

APPR 

05/18/94 

F.P.M.  TILZEY,  RONALD 

EDDIES  CORNER  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

01/85/96 

05/84/94 

PHONE  NO  :538-8738 

10.358 

mi  $ 8,537,068  $ 7,6^if,W5  $ 

8,793,137 

03/89/97**# 

98'/. 

85’/. 

STPS  300-1(3)6 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

APPR 

06/89/94 

F.P.M.  SHUPAK,TOM 

BIG  COULEE  ROAD 

GRADING,  AGGREGATE  SURFACING 

01/08/96 

11/07/94 

PHONE  NO  : 845-0370 

3.155 

mi  $ l,if63,387  $ 1,383,143  $ 

1,760,918 

06/06/97*** 

98’/, 

71'/. 

STPSNHSTPPI  E(l^fl) 

MARK  RITE  LINES  OF  MONT.,  INC. 

06/89/94 

F.P.M.  STUDEBAKER, 

RAYMOND 

DISTRICT  5-EXPERIMENTAL  EPOXY 

EXPERIMENTAL  EPOXY  MARKINGS 

08/09/94 

PHONE  NO  : 858-7389 

75.600 

mi  $ 531,904  $ 361,046  $ 

876,941 

06/06/97*** 

m 

10/15/94 

NH  li>-5(13)167  F 

SK  CONSTRUCTION  INC 

PEND 

06/30/95 

F.P.M.  HUBER,JOHN 

ROUNDUP  - WEST 

GR,  AGG.  SURF.,  PMS,  SEAL  6 COVER 

01/88/97 

08/05/95 

PHONE  NO  ; 538-8738 

NH  16-E(7)it6  F 

APPR 

03/89/97*** 

ROUNDUP  - SOUTH 

GR,  AGG.  StJRF.,  PMS,  SEAL  1 COVER,  t CONC.  BR. 

07/88/96 

CONTRACT  TOTAL 

a. 77a 

mi  $ 3,151,104  $ 3,194,053  $ 

3,619,145 

98'/. 

90'/. 

IM  90-9(81)503  F 

RIVERSIDE  CONTRACTING, 

INC. 

10/18/95 

F.P.M.  DYEKMAN, JEFF (ACTING) 

DUNMORE  - SOUTH 

RECONSTRUCTION,  HOT  RECYCLE  OVERLAY 

03/18/96 

PHONE  NO  ; 657-0868 

RTF  it8-l(16)0 

08/31/98*** 

CITY  OF  HARDIN 

PMS  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL 

ii.ai3 

km  $ 7,475,aa7  $ 7,400,450  $ 

7,656,788 

98'/. 

84’/. 

STPS 

SLETTEN  CONSTRUCTION  CO 

11/80/95 

F.P.M.  TILZEY,  RONALD 

BIG  SPRING  - NO. 

WIDEN,  PMS  OVERLAY,  75  FT.  CONC.  BEAM  BR. 

04/16/96 

PHONE  NO  :538-8738 

a.  136 

mi  $ l,iai,774  $ 1,851,153  $ 

1,191,747 

06/06/97*** 

95'/, 

79’/, 

BR-NH  4-a(12)5«f  F 

COP  CONSTRUCTION  CO. 

03/07/96 

F.P.M.  NELSON,  ROD 

YELLOWSTONE  RIV.  BR.  - S.E. 

OF 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  GIRDER  BR. 

07/08/96 

PHONE  NO  : 657-0860 

i.oas 

mi  $ 4,193,988  $ 4,891,898  $ 

8,398,769 

18/19/97*** 

49'/. 

48’/. 

IM  90-8(136)AA6  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/08/96 

F.P.M.  SHUPAK,TOM 

WEST  BILLINGS  INTERCHANGE-ABUT 

ABUTMENT  WALLS 

06/03/96 

PHONE  NO  ; 845-0370 

IM  90-8 ( 131  )it50 

06/30/98*** 

a7TH-L0CKW00D 

HOT  recycled  PMS  O'.'ERLAY,  SEAL  t COVER,  BR.  DECK  REHAB. 

CONTRACT  TOTAL 

3.611 

mi  $ 7,807,789  $ 6,888,889  $ 

4,083,800 

65'/. 

1007. 

***  ESTIMATED  COMPLETION  DATE 
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PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCLNI  y. 

LUNI. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR  MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

STPHS  0002(217) 

ACE  ELECTRIC  INC 

05/02/96 

F.P.M.  SHUPAK,TOM 

2 LOCATIONS-DIST.  5 -ELECTRICA 

aASHER,  PAVEMENT  MARKINGS,  AND  SIGNING 

07/03/96 

PHONE  NO  : 245-0370 

0.000 

mi 

i 

60,648  $ 72,358  $ 25,397 

06/06/97»** 

35’/. 

30’/. 

RTF  37-1(20)0 

JTL  GROUP,  INC. -BILLINGS 

06/04/96 

F.P.M.  SLOE,  DAVID  A. 

LITTLE  BIGHORN  BATTLEFIELD-EAS 

PMS  OVERLAY,  SEAL  t COVER 

/ / 

PHONE  NO  ; 657-0261 

8.700 

mi 

$ 

978,161  $ 983,225  % 0 

05/13/97»»» 

0'/. 

0’/. 

NH  53-1(18)16  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

07/09/96 

F.P.M.  KEGLEY,  MEL 

ACTON-NORTHWEST 

GR.,  AGG.  SURF.,  PMS 

, SEAL  1 COVER 

08/02/96 

PHONE  NO  ; 657-0259 

11.497 

mi 

$ 

9,982,965  $ 9,698,698  $ 4,583,841 

10/22/98*»» 

47’/. 

33’/. 

BR  9005(8) 

SLETTEN  CONSTRUCTION  CO 

08/02/96 

F.P.M.  SLOE,  DAVID  A. 

CLARK  FORK  OF  YELLOWSTONE 

PRESTRESSED  BEAM  BRIDGE 

09/10/96 

PHONE  NO  : 657-0261 

0.760 

km 

$ 

630,484  % 631,007  $ 360,613 

08/22/97**# 

57’/. 

40’/. 

STPP  91-1(6)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

08/02/96 

F.P.M.  BERGEN,  PERRY 

BIG  TIMBER  BUSINESS  LOOP 

MILLING,  PMS  OVERLAY  AND 

SEAL  i COVER 

08/19/96 

PHONE  NO  .-932-4872 

0.000 

mi 

$ 

1,326,162  $ 1,484,484  $ 831,167 

06/06/97*** 

56’/. 

66’/. 

BR  9056(29) 

COP  CONSTRUCTION  CO. 

09/04/96 

F.P.M.  NELSON,  ROD 

CLARKS  FORK  OF  YELLOWSTONE  RIV 

PRESTRESSED  BEAM  BR. 

10/04/96 

PHONE  NO  : 657-0260 

0.396 

mi 

$ 

1,044,600  $ 909,091  % 429,597 

09/22/97*#* 

47’/. 

23’/. 

NH-STPP  0002(279)  - (054) 

J 1 S CONSTRUCTION,  INC. 

09/04/96 

F.P.M.  TILZEY,  RONALD 

MCS  SCALES  SITES  DISTRICT  5 

GR,  AGG.  SURF.,  PMS, 

SEAL  1 COVER 

09/19/96 

PHONE  NO  : 538-8732 

0.000 

mi 

$ 

486,970  $ 481,009  $ 233,100 

08/11/97*** 

48’/. 

28’/. 

STPP  45-1(14)0 

SK  CONSTRUCTION  INC 

10/10/96 

F.P.M.  BERGEN,  PERRY 

BIG  TIMBER  - NORTH 

GR.,  AGG.  SURF.,  PL. 

MIX  BIT.  SURF.,  SEAL  1 COVER,  P.S.  BR. 

10/28/96 

PHONE  NO  : 932-4872 

7.981 

mi 

$ 

5,945,331  $ 5,478,423  $ 391,079 

01/28/99*** 

7’/. 

0’/. 

STPE  0002(169) 

DONNES  CONSTRUCTION 

10/10/96 

F.P.M.  SHUPAK,TOM 

2 LOCATIONS  - BILLINGS  DISTRIC 

GR,RIPRAP,FENCE 

03/13/97 

PHONE  NO  : 245-0370 

0.000 

mi 

$ 

97,464  $ 84,415  $ 844 

05/19/97*** 

1’/. 

0’/. 

**♦  ESTIMATED  COMPLETION  DATE 
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PKlMt  CUN  1 KALI  UK 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

aWaRd  DAl'E 

WORK  BEG. 
WORK  COMP. 

TERCENT 

PROJECT 

COMPLETED 

7.  CONT. 

TIME 

USED 

IM  0002(65) 

OHO  CONSTRUCTION  INC 

12/12/96 

F.P.H.  KEGLEY,  MEL 

INTERSTATE  SIGNING  - BILLINGS 

INTERSTATE  SIGNING 

- BILLINGS 

03/26/97 

PHONE  NO  ; 657-0259 

57.000 

km 

$ 2,983,689  $ 2,633,050  $ 

15,000 

05/13/97#** 

17. 

07. 

RTF  72-1(4)10 

JTL  GROUP,  INC. -BILLINGS 

12/12/96 

F.P.M.  TILZEY,  RONALD 

BELFRY  - NORTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  i COVER 

/ / 

PHONE  NO  : 538-8732 

17.500 

km 

$ 748,152  $ 636,364  % 

6,364 

07/ll/97»»» 

17, 

07. 

RTS  314-1(11)0 

EMPIRE  SAND  AND  GRAVEL  CO. 

,,INC 

02/11/97 

F.P.H.  SHUPAK,TQH 

DECKER  - NORTH 

PL.MIX  OVERLAY, SEAL  \ COVER  t SHOULDER  REPAIR 

/ / 

PHONE  NO  : 245-0370 

51.360 

km 

$ 2,431,667  $ 1,754,000  $ 

0 

09/12/97*»» 

07. 

07. 

BR  81-1(7)25 

EDWARD  T.  CORPS  CONST. 

03/11/97 

F.P.H.  TILZEY,  RONALD 

JUDITH  RIVER  BRIDGE  REMOVAL 

BRIDGE  REMOVAL 

/ / 

PHONE  NO  : 538-8732 

0.000 

km 

% 30,082  $ 24,853  $ 

0 

06/13/97#** 

07. 

07. 

BILLINGS  DISTRICT’  TOTALS 

i 60,428,495 

* 57,165,347 

* 36,591,640 



rOTALS  FOR  ALL  PROJECTS: 

*303,420,117 

$280,227,535 

$176,693,248 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OA/30/97 
»*»  MISSOULA  DISTRICT 


STATT  DOCUMENTS  COLLECf'ON 

JUN  1 2 !337 

MONTANA  STATE  LIBRAf?Y 
, iPli  €th  AVE. 

HELENA,  MONTANA  59620 

PAGE  NO:  1 


PRIME  CONTRACTOR 

MUNI.UtPI.  held  PKUJLLI  MANAGLR 

URIGINAL 

AWARD  DATE 

PERCENT 

TCDirn 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPP  58-8(80)40 

SCHELLINGER  CONST  CO., 

,INC. 

APPR 

05/04/95 

F.P.M.  MITCHELL,  JAMES  D. 

CRESTON  NORTH 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  STR. 

09/17/96 

05/88/95 

PHONE  NO  : 755-8557 

7.856 

mi  $ 7,658,803  $ 6,311,903  $ 

7,110,907 

07/31/97***  98'/. 

91'/. 

STPE-CM  8103(11) 

KEENEY  CONSTRUCTION 

APPR 

08/31/95 

F.P.M.  JOHNSON 

, ROBERT  L. 

RESERVE  ST.  LANDSCAPING 

LANDSCAPING 

09/03/96 

10/08/95 

PHONE  NO  :583-5864 

0.000 

mi  $ 830,650  $ 819,477  $ 

837,885 

05/15/97***  98'/. 

06/15/96 

BR-STPP  6-1(65)83 
PARADISE  - EAST  (WEST  SECTION) 


3.055 


D.H.  BLATTNER  I SONS,  INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  TWO  STL.  GIR.  BR'S. 
mi  $ 9,983,036  $ 9,756,it96  $ 8,685,610 


10/18/95  F.P.M.  MAART,  WILLIAM  C. 
01/08/96  PHONE  NO  :5a3-5856 
18/18/97**#  88'/.  W. 


STPS  354-1  (5)if 

POLSON  SOUTH  - SOUTH  SECTION 


1.988 


PUMCQ,  INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  I COVER 

mi  $ 770,961  $ 868,153  $ 958,997 


PEND  10/18/95  F.P.M.  MCKINNEY,  JOHN 

01/88/97  18/04/95  PHONE  NO  :583-5863 

05/15/97*»*  98'/.  118'/. 


STPP  83-8(7)48 
MISSOULA  COUNTY  LINE-NORTH 


A-1  PAVING,  INC 

WIDEN,  PMS,  SEAL  t COVER 

17.340  mi  $ 5,438,848  $ 5,636,818  $ 8,618,993 


08/07/96  F.P.M.  CHR IS INGER, KENNETH  L 

03/85/96  PHONE  NO  : 755-8566 

05/80/98*#*  46'/.  47'/. 


IM  90-1(118)64 
TARK I 0-EAST 


RIVERSIDE  CONTRACTING,  INC. 

PMS  OVERLAY,  SEAL  t COVER,  BRIDGE  DECK  REHAB. 

10.054  mi  $ 7,375,568  $ 7,638,763  % 5,889,914 


03/07/96  F.P.M.  MCKINNEY,  JOHN 

03/88/96  PHONE  NO  : 583-5863 

09/86/98***  68'/. 


49'/. 


NH-PLH  5-3(61)115  F 
GRANDVIEW  - NORTH 
PLH-NH  5-3(68)183  F 
MONTANA  40  - SOUTH 
CONTRACT  TOTAL 


5.083 


SCHELL INGER  CONST  CO., INC. 
GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  PS  CONC.  BR. 


GR,  AGG.  SURF.,  PMS,  SEAL  I COVER 

mi  $ 9,570,088  i 7,618,818  $ 6,738,188 


APPR  04/11/96 
03/87/97  05/06/96 

07/85/97*** 


F.P.M.  ROBERTS,  JAMES 
PHONE  NO  : 758-053 I 


79'/. 


59'/. 


RTF  5-8(74)93 
10  MILES  NORTH  OF  DAYTON-NORTH 


A-1  PAVING,  INC 

PMS  OVERLAY,  SEAL  t COVER 
21.640  mi  $ 1,749,157  $ 1,694,165  $ 1,478,197 


06/04/96  F.P.M.  KALBERG,  J.  GARY 

07/88/96  PHONE  NO  : 857-3395 

05/31/97***  87'/.  84'/. 


STPP  6-1(70)15 
NOXON-EAST 


13.198 


RIVERSIDE  CONTRACTING,  INC. 

SLOPE  FLATTENING,  PMS  OVERLAY,  SEAL  1 COVER 
km  $ 1,443,091  $ 1,556,458  $ 1,485,504 


06/04/96  F.P.M.  ROEDEL,  DONALD 

06/80/96  PHONE  NO  : 755-8559 

06/14/97#**  98'/.  95'/. 


ESTIMATED  COMPLETION  DATE 
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DATE;05/07/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  O^f/SO/?? 
***  MISSOULA  DISTRICT  *** 


PRIME  CONTRACTOF 

ORIGINAL 


PAGE  NO:  2 

TONT.DEPT.  FIELD  PROJECT  MANAGER 


HRARirWE  PERCENT 

WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 


XCONTr 

TIME 

USED 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


ENGINEER 

ESTIMATE 


CONTRACT  CONTRACTOR  MODIF. 

AWARD  AMT.  PAYMENTS  STATUS 


iM  %-\mm 
LOOKOUT  PASS  - GUARDRAIL 


5.800 


FRANK  GURNEY,  INC 

CONC.  MED.  RAIL,  PCCP  GROOVING  t GR. 

mi  i 643,703  $ 655,807  $ 599,107 


07/09/96  F.P.M.  JOHNSON,  ROBERT  L. 

09/09/96  PHONE  NO  : 583-5864 

08/01 /97*»»  91'/.  • 60'/. 


STPHS  0008(846) 

DISTRICT  1-GUARDRAIL  h INTERSE 


0.000 


PAVLIK  ELECTRIC  CO,  INC 
GUARDRAIL  t INTERSECTION  IMPROVEMENT 

km  % 107,751  $ 94,755  $ 39,538 


08/08/96  F.P.M.  KALBERG,  J.  GARY 

09/09/96  PHONE  NO  : 857-3395 

05/10/97*#*  48*/.  80'/. 


CM  0008(158) 

SIGNAL  OPERATION  IMPROVEMENTS- 


0.000 


SCOTT  CONSTRUCTION.  INC. 

TRAFFIC  SIGNAL  t INTERSECTION  IMPROVEMENT 
mi  $ 1,370.188  $ 1,448,380  $ 848,578 


08/08/96  F.P.M.  SULLIVAN.  SHEILA 

04/15/97  PHONE  NO  : 583-5877 

09/86/97***  17'/.  6'/. 


STPHS-NH  5-3(68)108 
SOUTH  OF  SOMMERS 


0.448 


A-1  PAVING,  INC 

CURVE  RECONSTRUCTION,  PMS,  SEAL  i COVER  AND  RET.  WALLS 
mi  i 715,035  i 559,365  $ 441,556 


08/08/96  F.P.M.  KALBERG,  J.  GARY 

09/11/96  PHONE  NO  : 857-3395 

09/80/97***  79'/.  85'/. 


STPP  58-8(84)33 
CRESTON  - SOUTH 


7.078 


SCHELLINGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

km  $ 7,060,381  $ 6,111,894  $ 1,879,888 


09/04/96  F.P.M.  MITCHELL,  JAMES  D. 

09/83/96  PHONE  NO  : 755-8557 

05/08/99***  81'/.  13'/. 


STPS  869-1(11)5 
CORVALLIS  - NORTH  t SOUTH 


7.310 


A-1  PAVING,  INC 

WIDEN,  PMS  OVERLAY,  SEAL  I COVER,  5 CANAL  STRUCTURES 
km  $ 8,758,687  $ 8,880,351  $ 1,541,037 


09/04/96  F.P.M.  SULLIVAN,  SHEILA 

11/04/96  PHONE  NO  : 583-5877 

07/13/98***  54'/.  85'/. 


STPHS  8199(88) 

SOUTH  14TH  STREET  WEST  t JOHNS 


0.000 


PAVLIK  ELECTRIC  CO,  INC 
TRAFF.  SIGNALS  t THERMOPLASTIC  PVMT.  MKGS 
mi  $ 77,138  $ 78,749  % 57,051 


09/04/96  F.P.M.  SULLIVAN,  SHEILA 

10/07/96  PHONE  NO  : 583-5877 

05/15/97***  78*/.  17*/. 


STPHS  36-1(18)4 
EAST  OF  PLAINS 


0.000 


SIGNING 

mi 


ALPINE  CONSTRUCTION,  INC. 

$ 13,883  $ 8,911  $ 0 


10/10/96  F.P.M.  JOHNSON,  ROBERT  L. 

04/11/97  PHONE  NO  : 583-5864 

04/17/97  100'/.  0'/. 


RTF  1-8(87)188 

KALISPELL  STRIP  AND  LASALLE  RO 
RTF  58-1(13)18 
BIGFORK  NORTH  i SOUTH 
CONTRACT  TOTAL  80.075 


A-1  PAVING,  INC 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  i COVER 


SEAL  1 COVER 
km 


$ 841,086  $ 797,465  $ 890,438 


18/18/96  F.P.M.  CHRISINGER, KENNETH  L 
04/14/97  PHONE  NO  :755-8566 
08/86/97*** 


36'/. 


16'/. 


**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/97 


DATE: 05/07/97 

**»  MISSOULA  DISTRICT  *** 

PAGE  NO:  3 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

~ ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

'AWARD  DATE' 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

7,  CONT. 

TIME 

USED 

RTS  473-1(1)0 

WEST  FORK  ROAD 

RTF  7-1(75)39 

CHARLOS  HEIGHTS  - NORTH 

CONTRACT  TOTAL  31.281 


JENSEN  PAVING 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  i COVER 


SEAL  i COVER 
km 


908,365  $ 824,388  $ 


8,846 


18/18/96  F.P.H.  SULLIVAN,  SHEILA 

/ / PHONE  NO  ; 583-5877 

10/15/97»»* 


SMP  2799(96) 

CRUSH  AND  STOCKPILE  - MISSOULA 


0.000 


CRUSH  t STOCKPILE 
mi 


SCHELLINGER  CONST  CO., INC. 
147,875  $ 103,818  $ 


18/12/96  F.P.M.  KALBERG,  J.  GARY 

/ / PHONE  NO  -.857-3395 

05/13/97***  0'/.  06/30/97 


RTS  474-1(4)8 
DESMET  INTERCHANGE-WEST 


1.500 


JTL  GROUP,  INC. -MISSOULA 
PL  MIX  BIT.  SURF.  OVERLAY,  SEAL  I COVER 
mi  $ 104,871  $ 79,883  $ 


794 


12/18/96  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO  : 523-5864 

05/15/97**»  1'/.  0*/. 


SMP  3899(96) 

CRUSH  AND  STOCKPILE  - MISSOULA 


0.000 


CRUSH  t STOCKPILE 
mi 


L.S.  JENSEN  I SONS  INC 
286,400  $ 319,266  $ 


12/12/96  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  :523-5877 

07/85/97*»»  0*/.  09/30/97 


DPI  0195(001)  F 

MISSOULA  1-90  AIRPORT  INTERCHA 

STPX  38758(8) 

WEST  BROADWAY  (EAST  SECTION) 

CONTRACT  TOTAL  0.994 


JTL  GROUP,  INC. -MISSOULA 
GR.AGG  SURF.PL  MIX  SURF.S  t C AND  STRUCTURES 

GR.AGG  SURF.PL  MIX  OVERLAY. S i C AND  WIDENING 
mi  $ 10,016,486  $ 7,153,914  % 451,917 


03/11/97  F.P.M.  JOHNSON,  ROBERT  L. 

03/87/97  PHONE  NO  ! 583-5864 

05/15/97*** 


NH  1-1(37)69  F 
HAPPY'S  INN  - E t W 


RIVERSIDE  CONTRACTING,  INC. 

GR., AGG.SURF.pl  mix  BIT.SURF.S  EAL  t COVER  I STRUCTURES 
11.686  mi  $ 7,487,036  $ 6,678,786  $ 84,051 


03/27/97  F.P.M.  ROEDEL,  DONALD 
04/81/97  PHONE  NO  :755-8559 
07/17/99***  r/. 


NH-CM  0008(216) 

N RESERVE  ST  - STRUCTURES 


8.314 


COP  CONSTRUCTION  CO. 

GR.AGG.SURF.pl. MIX  BIT.SURF.S  t C i STRUCTURES 
km  $ 6,497,408  $ 5,111,000  $ 


51,109 


03/87/97  F.P.M.  MAART,  WILLIAM  C. 

/ / PHONE  NO  : 583-5856 

08/06/99***  r/.  0'/. 


CM  0008(878) 

SIGNAL  OPERATION  IMPROVEMENTS- 


0.000 


SCOTT  CONSTRUCTION,  INC. 

SIGNALS  OPERATION  IMPROVEMENTS 
mi  $ 1,769,867  $ 1,764,482  $ 


MISSOULA  DISTRICT  TOTALS 


17,647 

r85',m,t94  * 75,957,857  ^39,581,008 


03/27/97  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  : 523-5877 

07/18/98***  17.  07, 


W 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0«f/30/97 


DATE;05/07/97 

***  BUTTE  DISTRICT  *** 

PAGE  NO:  4 

PRIME  C(]NTRACl(]fi 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE” 

WORK  BEG. 
WORK  COMP. 

PERCENT  rCONT. 

PROJECT  TIME 

COMPLETED  USED 

STPP  50-8(85)88 

H.  K.  CONTRACTORS,  INC. 

APPR 

18/15/94 

F.P.M.  MCCORMICK,  THOMAS 

BOZEMAN-FOUR  CORNERS 


GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  WIDEN  AND  PS  CONC  BEAM  03/8^/97  03/1A/95  PHONE  NO  !586-5074 

6.159  ffli  $ 9,078,384  $ 7,378,871  $ 8,804,008  05/04/97***  98'/. 


79'/, 


IH  8(50) 

STATEWIDE  INTERSTATE  BRIDGE  DE 


1.554 


COP  CONSTRUCTION  CO. 

STATEWIDE  BRIDGE  DECK  REHAB. 

mi  * 8,017,054  $ 1,813,613  $ 1,176,058 


06/30/95  F.P.M.  O'BRIEN, MURRAY 

07/80/95  PHONE  NO  : 788-7443 

07/19/97***  97'/.  99'/. 


IM  15-4(75)800 
LINCOLN  ROAD-SIEBEN 


JIM  GILMAN  EXCAVATING  INC. 

PMS  OVERLAY,  SEAL  t COVER  AND  BRIDGE  DECK  REHAB. 

17.094  mi  $ 6,188,110  $ 5,490,618  $ 5,549,330 


PEND  08/31/95  F.P.M.  HELD,  TERRY 

18/19/96  04/16/96  PHONE  NO  : 885-4738 

06/30/97***  98'/.  88'/. 


IM  0008(68) 

INTERSTATE  SIGNING  - BUTTE 


OMO  CONSTRUCTION  INC 

SIGNING  t SIGN  SUPPORT  UPGRADE 

400.800  mi  $ 5,809,670  $ 5,551,684  $ 4,836,J 


11/80/95  F.P.M.  O'BRIEN, MURRAY 

03/18/96  PHONE  NO  : 788-7443 

05/15/97***  87'/,  67'/. 


RTS  879-1(5)83 
WILBORN  NORTHWEST 


BLAHNIK  CONSTRUCTION,  INC. 

PMS  OVERLAY,  SEAL  t COVER 

86.570  km  $ 1,088,130  $ 1,045,014  $ 839,043 


01/04/96  F.P.M.  ARVISH,MIKE 

07/89/96  PHONE  NO  : 788-9387 

05/15/97***  80'/,  77'/. 


NH  8-1(19)87 

MAC  DONALD  PASS  - EAST 


JIM  GILMAN  EXCAVATING  INC. 

PMS  OVERLAY,  SEAL  L COVER 

11.300  km  $ 8,808,805  $ 1,978,181  $ 1,891,099 


06/04/96  F.P.M.  SACKS, RAY 

08/19/96  PHONE  NO  : 457-0586 

07/15/97***  96'/. 


108'/, 


IM-NH-STPP  0008(848) 

1996-DIST  8 DURABLE  PAVEMENT  M 

844.000 


ACCENT  STRIPE  INC 

DURABLE  PAVEMENT  MARKINGS 

mi  $ 685,140  $ 646,964  $ 348,387 


06/04/96  F.P.M.  ZORN,  CHERYL 
08/88/96  PHONE  NO  :685-3319 
05/15/97***  54'/. 


59'/. 


STPU  1808(3) 

OAK  STREET  - BOZEMAN 
IM  90-6(67)307 

NORTH  7TH  INTERCHANGE-BOZEMAN 
CONTRACT  TOTAL  1.885 


A.M.  WELLES,  INC. 

GR.,  AGG.  SURF.,  PMS,  CURB  t GUTTER,  SIDEWALK,  SWR  t WATER 


RAMP  WIDENING,  PMS,  SEAL  t COVER 

mi  $ 1,985,850  $ 1,853,488  $ 1,135,488 


08/08/96  F.P.M.  HELD,  TERRY 
09/11/96  PHONE  NO  : 885-4738 
05/15/97*** 

61'/. 


55'/. 


STPHS  805-1(16)83 
8 MILES  EAST  OF  BELGRADE 


0.500 


JTL  GROUP,  INC. -BELGRADE 

CURVE  REALIGNMENT,  GR,AGG.SURF  . PMS,  SEALt  COVER  AND  SIGNING 
mi  % 510,860  $ 474,835  $ 486,186 


08/08/96  F.P.M.  ARVISH,MIKE 

09/09/96  PHONE  NO  : 788-9387 

05/15/97***  90'/.  78'/, 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0^/30/97 


DATE: 05/07/97 

***  BUTTE  DISTRICT  »»* 

PAGE  NO:  5 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARDDATE 

PERCENT  '/.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

STPP  S9-4(a0)83 

JIM  GILMAN  EXCAVATING  INC. 

08/08/96 

F.P.M.  O'BRIEN, MURRAY 

HARRISON  AVE.  - BUTTE 

PMS  OVERLAY,  SEAL  1 COVER,  STRIPING  i CURB  RAMPS 

09/18/96 

PHONE  NO  : 788-7443 

RTS  393-1(3)0 

05/15/97**# 

BASIN  CREEK  ROAD 

PMS  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL 

if.OOO 

mi 

$ 

1,818,755  $ 1,198,649  $ 855,658 

m 

36'/. 

STPHS  1899(3) 

JTL  GROUP,  INC. -BILLINGS 

09/04/96 

F.P.M.  MCCORMICK,  THOMAS 

CITY  OF  BOZEMAN  - SAFETY  IMPRO 

SAFETY  IMPROVEMENT 

03/31/97 

PHONE  NO  : 586-5074 

0.000 

mi 

$ 

858,888  $ 868,691  $ 57,889 

05/81 /97*»# 

88'/. 

16'/. 

IM  0008(809) 

HARDRIVES  ASPHALT  PAVING 

09/04/96 

F.P.M.  BRAZILL, WILLIAM 

D-8  INTERSTATE  - CRACK  SEALING 

CRACK  SEALING 

10/08/96 

PHONE  NO  : 685-3319 

57.100 

l<m 

i 

105,006  $ 87,018  $ 38,330 

ll/08/97*»* 

44'/. 

18'/. 

STPP  li(-8(  18)33 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PEND 

10/10/96 

F.P.M.  STREETER, STEFAN 

WHITE  SULPHUR  SPRINGS-SOUTH 

- 

GR.,  AGG.  SURF.,  PL. 

MIX 

BIT.  SURF.,  SEAL  t COVER,  STEEL 

09/19/96  03/05/97 

PHONE  NO  : 547-3678 

8.60^f 

mi 

$ 

4,501,511  $ 3,989,586  $ 157,969 

I1/10/98*#* 

4'/. 

5'/. 

IM  15-<f(81)195 

JIM  GILMAN  EXCAVATING  INC. 

10/10/96 

F.P.M.  SACKS,RAY 

HELENA  - NORTH 

PL.  MIX  BIT.  SURF.,  ! 

SEAL 

1 COVER 

03/11/97 

PHONE  NO  : 457-0586 

7.333 

km 

$ 

1,549,438  $ 1,344,671  $ 119,316 

09/30/97*** 

9'/, 

9'/. 

STPP  13-1(88)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/10/96 

F.P.M.  WILLIAMS, PAUL 

RAYNOLDS  PASS  - NORTH 

PL.  MIX  BIT.  OVERLAY 

, SEAL  t COVER 

/ / 

PHONE  NO  : 688-4568 

39.173 

km 

$ 

4,813,643  $ 3,737,737  $ 37,378 

i8/16/?9»** 

17. 

0'/. 

RTS  883-1(8)0 

RIVERSIDE  CONTRACTING,  INC. 

11/14/96 

F.P.M.  WILLIAMS, PAUL 

HARRISON  - PONY 

SEAL  1 COVER 

/ / 

PHONE  NO  : 688-4568 

RTS  357-1(8)5 

RUBY  DAM  - NORTH  1 SOUTH 

SEAL  i COVER 

05/15/97*** 

RTS  5it0-l(8)ll 

MILL  CREEK  - N t S 

SEAL  1 COVER 

CONTRACT  TOTAL 

54.780 

km 

$ 

396,981  $ 358,777  $ 3,589 

17. 

0'/. 

SMP  1699(96) 

JTL  GROUP,  INC. -BELGRADE 

18/18/96 

F.P.M.  MCCORMICK,  THOMAS 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  t STOCKPILE 

18/80/96 

PHONE  NO  : 586-5074 

0.000 

mi 

$ 

361,830  $ 846,865  $ 166,657 

09/18/97*»» 

68'/.  06/30/97 

i**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0^/30/97 


DATE;05/07/97 

***  BUTTE  DISTRICT  **♦ 

PAGE  NO:  6 

PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

7.  CUNI. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

SMP  2299(96) 

JIM  GILMAN  EXCAVATING  INC. 

12/12/96 

F.P.M.  WILLIAMS,PAUL 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  L STOCKPILE 

03/20/97 

PHONE  NO  : 682-4563 

0.000 

mi 

$ 183,750 

$ 213,115 

$ 90,132 

07/25/97*#* 

42*/. 

06/30/97 

STPS  271-1(8)5 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  SACKS, RAY 

8.0  KILOMETERS  NORTH  OF  DRUMMO 

GR.AGG  SURF. PL  MIX  SURF.S  t C 

/ / 

PHONE  NO  : 457-0526 

RTF  19-2(18)63 

04/19/98*** 

DRUMMOND  - SOUTH 

PL  MIX  OVERLAY. S 1 C 

RTS  271-1(6)0 

DRUMMOND  - EAST  t NORTH 

PL  MIX  OVERLAY. S 1 C 

RTS  512-1(2)0 

HALL  - EAST 

CRACK  SEALING 

RTS  513-1(2)0 

HALL  - WEST 

CRACK  SEALING 

RTF  96-1(1)0 

DRUMMOND  - FRONT  STREET 

PL  MIX  OVERLAY. S t C 

CONTRACT  TOTAL 

21.810 

km 

$ l,297,^^25 

$ 1,198,549 

$ 11,991 

!•/. 

07. 

RTS  359-1(3)1 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  ARVISHjMIKE 

CARDWELL-HARRISON 

PL  MIX  OVERLAY. S t C 

/ / 

PHONE  NO  : 782-9327 

12.700 

mi 

$ 876,^(85 

i 818,548 

$ 8,186 

01/10/98*** 

1*/. 

77, 

STPP  13-1(19)65 

WICKENS  CONSTRUCTION,  INC. 

03/27/97 

F.P.M.  BRAZILL, WILLIAM 

NORRIS  - HARRISON 

GR.AGG.SURF.pl. MIX  BIT.SURF.se  AL  i COVER 

/ / 

PHONE  NO  ; 685-33 19 

9.839 

mi 

% 6,^^52,616 

$ 5,598,216 

$ 55,983 

07/10/99*** 

1'/. 

07. 

ER  0002(308)  U1 

SIERRA  ROCK  AND  DIRT,  INC. 

03/27/97 

F.P.M.  ARVISH.MIKE 

RIPRAP-EAST  OF  PHOSPHATE 

EMBANKMENT  t RIPRAP 

04/22/97 

PHONE  NO  .-782-9327 

0.000 

mi 

$ 2if9,899 

$ 88,996 

$ 0 

04/30/97 

100'/. 

05/01/97 

BUtTE  DISTRICT  TOTALS 

$ 51,032,850 

$ 44,715,359 

i 26,009,060 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OA/30/97 


DATE: 05/07/97 

**♦  GREAT  FALLS  DISTRICT  *** 

PAGE  NO:  7 

PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE ' 

WORK  BEG. 
WORK  COMP. 

TERCENT 

PROJECT 

COMPLETED 

rCDRL 

TIME 

USED 

IM  15-6(88)333  F 

A-l  PAVING,  INC 

APPR 

04/06/95 

F.P.M.  TERRY  WICKMAN 

BRADY  - NO.  t SO.  (NORTHBOUND) 

GR,  AGG.  SURF.,  PMS 

03/87/97 

05/04/95 

PHONE  NO  : 878-7931 

11.568 

nti 

$ 

8,181,638  i 7,398,080 

$ 

7,874,649 

10/18/97#** 

98*/. 

97X 

BR-STPU  5811(6)  F 

SHUMAKER  TRUCKING  AND  EXC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAY  OBLITERATION 

/ / 

PHONE  NO  :771-7170 

0.385 

mi 

$ 

757,860  i 478,500 

$ 

4,785 

05/15/97#** 

IX 

OX 

NH-BR  8A-A(18)138  F 

SLETTEN  CONSTRUCTION  CO 

APPR 

08/31/95 

F.P.M.  BILL  LAY 

SUN  RIVER  BR.  - SUN  RIVER  - 

WIDEN,  PMS  OVERLAY, 

SEAL  1 COVER  AND  BRIDGES 

03/87/97 

10/18/95 

PHONE  NO  : 864-53 10 

STPHS  10-1(18)4 

06/30/97*** 

SMELTER  AVE.  OVERPASS-GTF 

OVERHEIGHT  WARNING  SYSTEM 

CONTRACT  TOTAL 

1.781 

mi 

$ 

3,858,089  i 8,758,989 

$ 

3,009,938 

98X 

83X 

NH  1-3(87)819  F 

D.H.  BLATTNER  L SONS, 

INC. 

10/18/95 

F.P.M.  DENNIS  LEO 

BROWNING-EAST  t WEST 

GR,  AGG.  SURF.,  PMS, 

SEAL  1 COVER 

11/81/95 

PHONE  NO  : 338-34 17 

NH  1-3(88)888 

BROWNING  URBAN 

PMS,  SEAL  t COVER 

08/14/98*** 

CONTRACT  TOTAL 

7.187 

mi 

$ 10,788,180  $ 10,611,888 

$ 

5,557,789 

5SX 

63X 

STPP  44-1(10)14 

S K CONSTRUCTION,  INC. 

11/80/95 

F.P.M.  MIKE  KLETTE 

VALIER-EAST 

GR,  PMS,  SEAL  t COVER 

08/14/96 

PHONE  NO  : 878-7078 

13.691 

mi 

$ 

9,895,163  $ 9,337,063 

$ 

7,048,604 

05/15/98*** 

75X 

51X 

STPP  3-4(6)108 

FLYING  EAGLE  CORPORATION 

08/07/96 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  - EROSION  C 

EROSION  CONTROL 

06/18/96 

PHONE  NO  : 338-34 17 

STPP  58-1(14)15 

PEND 

05/15/97*** 

NORTH  OF  KIOWA  - SNOW  FENCE 

SNOW  FENCE 

04/11/97 

CONTRACT  TOTAL 

0.046 

mi 

$ 

135,953  $ 113,371 

$ 

103,588 

9r/. 

96X 

NH  10-1(15)3 

UNITED  MAT'LS  OF  GREAT  FALLS 

PEND 

03/07/96 

F.P.M.  RANDY  AAFEDT 

15TH  ST.  AND  RIVER  DRIVE.  - GR 

GR,  AGG.  SURF.,  PCCP 

18/80/96 

04/88/96 

PHONE  NO  : 77 1-7 170 

STPU  5805(3)  F 

RIVER  DRIVE  (9TH  TO  15TH  ST.  N 

GR,  AGG.  SURF.,  PCCP 

06/30/97*** 

CONTRACT  TOTAL 

0.637 

mi 

$ 

3,437,481  $ 3,333,604 

$ 

3,118,811 

94X 

109X 

IM  0008(63) 

ALPINE  CONSTRUCTION 

, INC. 

06/04/96 

F.P.M.  RANDY  AAFEDT 

INTERSTATE  SIGNING  - GREAT  FAL 

INTERSTATE  SIGNING 

07/09/96 

PHONE  NO  :771-7170 

188.000 

mi 

i 

8,377,664  $ 8,155,706 

$ 

1,770,149 

06/81/97*** 

88X 

79X 

*♦  ESTIMATED  COMPLETION  DATE 


r 


I * 


DATE!05/07/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN8  0^120111 
♦*»  RREAT  FALLS  DISTRICT  *** 

PRIME  CONlMnnR 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


original  AWARD  daie  percent 

ENGINEER  CONTRACT  CONTRACTOR  MODIF.  WORK  BEG.  PROJECT 

ESTIMATE AWARD  AMT.  PAYMENTS  STATUS  WORK  COMP.  COMPLETED 


PAGE  NO:  8 
MONT.  PEP  I . HELD  PROJECI  MANAGER" 


XTDNT 

TIME 

USED 


RTF  2if-3(S3)109 
BOWMANS  CORNER-NORTHEAST 


PMS  OVERLAY,  SEAL  I COVER 


BLAHNIK  CONSTRUCTION,  INC. 


1S.500  k(!t 


$ l,«f67,04E  $ 1,329,316  $ 1,254,890 


06/04/96  F.P.M.  BILL  LAY 

07/22/96  PHONE  NO  :264-5310 

05/15/97***  94'/. 


78'/. 


NH  60-2(40)96 

FOX  FARM  RD.  I lOTH  AVENUE  SOU 


0.788 


UNITED  MAT'LS  OF  GREAT  FALLS  PEND 

INTERSECTION  IMPROVEMENT  t P C C P ^ loo 

mi  $ 2,009,760  $ 1,896,001  $ 1,944,199 


06/04/96  F.P.M.  DOUG  WILHOT 
07/08/96  PHONE  NO  :771-7346 
06/29/97***  98'/. 


83'/. 


RTS  408-1(1)0 
FAIRFIELD  - WEST 


BLAHNIK  CONSTRUCTION,  INC. 


PMS  OVERLAY,  SEAL  t COVER 


31.350  km 


i 1,149,411  $ 1,074,410  * 488,647 


06/04/96  F.P.M.  BILL  LAY 

10/08/96  PHONE  NO  :864-5310 

05/09/97***  45'/. 


87'/. 


BR  9003(16) 

MILK  RIVER  BRIDGE  NORTH  OF  LOH 


0.059 


SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  BEAM  BRIDGE 

km  $ 881,373  $ 764,287  i 585,766 


08/02/96  F.P.M.  GARY  BERG 

09/30/96  PHONE  NO  :265-6821 

08/22/97***  77'/. 


46'/. 


IM  15-5(90)248 

HARDY  CREEK  - ULM  SOUTHBOUND 


RIVERSIDE  CONTRACTING,  INC. 

PL.  MIX  BIT.  OVERLAY,  SEAL  I COVER  ^ ^ 

E1.85E  mi  i 6,217,870  $ 5,332,817  $ 948,705 


10/10/96  F.P.M.  DOUG  WILMOT 
10/30/96  PHONE  NO  illl-73hb 
01/15/99***  18'/. 


STPHS  0002(271) 

D3  t D5  - PRIMARY  RUMBLE  STRIP 


0.000 


RUMBLE  STRIPS 
mi 


ASHBACH  CONSTRUCTION 
180,452  $ 72,561  $ 


10/10/96  F.P.M.  BILL  LAY 

/ / PHONE  NO  ;264-5310 

10/03/97***  0'/. 


12'/. 


RTS  218-1(5)0 
CONRAD  - EAST 


RTS  223-2(5)41 

25  KM  N.  LIBERTY  CO.  LINE  N. 


RIVERSIDE  CONTRACTING,  INC 

PMS  OVERLAY  AND  SEAL  I COVER 
13.552  km  $ 657,994  $ 


630,927  $ 6,310 

CENTURY  COMPANIES,  INC.-MT 


PMS  OVERLAY  AND  SEAL  i COVER 
18.944  km  $ 516,444 


RTS  240-1(3)1 
CHINOOK  - SOUTH 


$ 547,750  $ 5,477 

RIVERSIDE  CONTRACTING,  INC. 


16.163 


PMS  OVERLAY  AND  SEAL  t COVER 

km  $ 654,150  $ 609,864  $ 


6,099 


11/14/96  F.P.M.  TERRY  WICKMAN 

02/18/97  PHONE  NO  ;E78-7931 

11/05/97***  1'/. 


11/14/96  F.P.M.  GARY  BERG 

/ / PHONE  NO  : 265-6821 

10/07/97***  1'/. 


11/14/96  F.P.M.  GARY  BERG 

04/24/97  PHONE  NO  :265-6821 

07/25/97***  1*/. 


ESTIMATED  COMPLETION  DATE 


1 


DATE;Q5/07/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/97 
**»  GREAT  FALLS  DISTRICT  *»» 


PAGE  NO;  9 


PRIME  CONTRACTOR 

nuNi.DEPi.  field  Project  manager 

original 

AWARITDATE 

PERCENT 

’/.  L'UNI. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

:OMPLETED 

USED 

RTS  331-1 (S)2 

RIVERSIDE  CONTRACTING,  INC. 

11/14/96 

F.P.M.  RANDY  AAFEDT 

BaT  - NORTH 

PMS  OVERLAY  AND  SEAL  t COVER 

01/30/97 

PHONE  NO  :771-7170 

13.747 

km  $ 

547,538  $ 517,533 

$ 104,362 

05/15/97*»» 

20'/. 

13'/. 

RTS  233-1(6)0 

PRINCE,  INC 

11/14/96 

F.P.M.  GARY  BERG 

HAVRE  - NORTH 

PMS  OVERLAY  AND  SEAL  1 COVER 

02/10/97 

PHONE  NO  ;265-6821 

21.600 

km  $ 

1,411,733  $ 1,304,240 

$ 13,042 

ll/ll/97**» 

IX 

0'/. 

SMP  1499(96) 

A.M.  WELLES,  INC. 

12/12/96 

F.P.M.  RANDY  AAFEDT 

CRUSH  AND  STOCKPILE  - GREAT  FA 

CRUSH  t STOCKPILE 

02/03/97 

PHONE  NO  :771-7170 

0.000 

mi  i 

277,320  $ 280,916 

$ 123,174 

07/15/97*#* 

44'/. 

06/30/97 

RTF-STPHS  1-3(22)210 

SLETTEN  CONSTRUCTION  CO 

02/11/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  BRIDGE 

STRUCTURE  REHABILITATION 

/ / 

PHONE  NO  :338-3417 

0.226 

mi  $ 

352,062  $ 371,251 

$ 0 

12/15/97*** 

0'/. 

0'/. 

BR  9050(7) 

TAMIETTI  CONST.  CO. 

, INC. 

03/27/97 

F.P.M.  MIKE  KLETTE 

TETON  RIVER  - S.W.  OF  COLLINS 

STRUCTURE  AND  APPROACHES 

/ / 

PHONE  NO  : 278-7078 

0.042 

km  $ 

443,321  $ 438,391 

$ 0 

01/24/98*** 

0'/. 

0'/. 

STPS  408-1(6)15 

M K WEEDEN  CONSTRUCTION,  INC. 

03/27/97 

F.P.M.  BILL  LAY 

SLIDE  CORRECTION  - WEST  OF  FAI 

SLIDE  CORRECTION 

04/21/97 

PHONE  NO  : 264-53 10 

0.000 

mi  $ 

159,886  $ 76,287 

$ 0 

11/17/97*** 

0'/. 

13'/. 

GREAT  FALLS  DISTRICT  TOTALS 

$ 55,038,316  $ 51,432,965 

i 33,962,979 

m 

DATE!Q5/Q7/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  04/30/97 
***  GLENDIVE  DISTRICT  *** 

PRIME  CONTRACTOR 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


ENGINEER 

ESTIMATE 


ORIGINAF 

CONTRACT 
AWARD  AMT. 


CONTRACTOR 

PAYMENTS 


AWARD  DSTT 

MODIF.  WORK  BEG. 
STATUS  WORK  COMP. 


MONT.'DEPi: 

— PERcerr 

PROJECT 

COMPLETED 


PAGE  NO:  10 

FIELD  PROJECT  MANAGER 


ttdrt; 

TIME 

USED 


NH-STPP  57-7(13)317  PRINCE,  INC 

GLENDIVE  - NORTHWEST  PMS  OVERLAY,  SEAL  t COVER 

9.S33  mi  i S,57S,642  $ E,485,21B  $ E,309,71S 


05/04/95  F.P.M.  EIDE,  LEON 
08/E9/95  PHONE  NO  :365-S877 
05/15/97***  93'/. 


93'/. 


STPP  85-1(81)36 
WOLF  POINT-SOUTH 


9.8E1 


WICKENS  CONSTRUCTION,  INC. 

GR,  AGG.  SURF.,  CTB,  PMS,  SEAL  L COVER 

mi  $ 6,5E7,624  $ 5,884,46E  $ 5,588,131 


06/05/95  F.P.M.  BARTH,  TIM 
06/89/95  PHONE  NO  :653-1050 
08/19/97***  96’/, 


95'/. 


NH  1-9(31)516 
HINSDALE  EAST 


MORRISON  KNUDSEN  CORPORATION  PEND 

RECONSTRUCT.,  WIDEN,  OVERLAY,  SEAL  I COVER,  3 CONC.  BM.  BR.  04/10/97 
9.980  mi  % 6,904,834  $ 6,873,878  $ 7,059,175 


09/06/95  F.P.M.  PISK,  RANDAL 
18/06/95  PHONE  NO  :888-9478 
18/05/97***  98'/. 


70’/. 


RTS  846-1(6)4 

4.8  MI.  N.W.  OF  GLASGOW  - N.W. 

RTS  850-1(3)0 

1 MI.  WEST  OF  WOLF  POINT  - NOR 
RTS  388-1(8)0 

6.3  HI.  SOUTH  OF  BAKER  - SOUTH 
RTS  405-1(2)18 
FROID  - EAST 
RTS  493-1(1)0 

1.0  MI. NORTH  OF  BAKER  - NORTH 
CONTRACT  TOTAL  57.800 


PMS  OVERLAY,  SEAL  t COVER 

PRINCE, 

INC 

APPR 

11/26/96 

PMS  OVERLAY,  SEAL  1 COVER 

PMS  OVERLAY,  SEAL  1 COVER 

PMS  OVERLAY,  SEAL  1 COVER 

APPR 

04/30/97 

PMS  OVERLAY,  SEAL  t COVER 
mi  i 

3,561,815  $ 

3,168,314 

$ 3,094,488 

01/04/96  F.P.M.  ARTHUR,  RONALD  T. 

05/01/96  PHONE  NO  : 787-5701 

05/15/97*** 


96'/. 


78'/. 


IH  94-3(43)113 
HATHAWAY  REST  AREA 
IH  94-6(48)193 
BAD  ROUTE  REST  AREA 
CONTRACT  TOTAL 


REHABILITATE  REST  AREAS  EB  I WB 


REHABILITATE  REST  AREA  t HCS  SITE 
0.000  km  $ 1,013,765 


CENTURY  COMPANIES,  JV 


$ 1,806,841  $ 1,218,836 


01/04/96  F.P.M.  LAUCKNER,  JAMES 

04/19/96  PHONE  NO  :365-8877 

05/15/97*** 

98'/. 


98’/. 


IM  94-4(49)154  EMPIRE  SAND  AND  GRAVEL  CO., INC  PEND 

CUSTER  COUNTY  LINE  - WEST  - GR,  PMS  OVERLAY,  SEAL  t COVER  04/88/97 

8.859  mi  $ 7,739,779  $ 6,395,008  $ 6,880,609 


03/07/96  F.P.M.  SWANSON,  ROBERT  E. 

04/16/96  PHONE  NO  :238-1093 

08/26/98***  98'/.  84'/. 


STPS  201-1(8)0 
JCT.  MONTANA  HIGHWAY  13  - EAST 


5.987 


PRINCE,  INC 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 
mi  $ 1,689,615  $ 1,776,170 


$ 1,736,786 


05/08/96  F.P.M.  BARTH,  TIM 
06/24/96  PHONE  NO  :653-1050 
08/27/97***  98'/. 


100'/. 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OA/30/97 


DATE: 05/07/97 

***  GLENDIVE  DISTRICT  *♦* 

PAGE  NO:  11 

TRIMF  CONTRACTOR 

MONT.DEPT.  FIELU  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK  ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

AWARD  DATE 

MODIF.  WORK  BEG. 
STATUS  WORK  COMP. 

PtKCLNI 

PROJECT 

COMPLETED 

•/,  UUNi. 

TIME 

USED 

RTF  61-4(14)118 

RIVERSIDE  CONTRACTING,  INC. 

APPR 

06/04/96 

F.P.M.  EIDE,  LEON 

MALTA  - SOUTH 

PMS  OVERLAY,  SEAL  t COVER 

04/89/97 

07/30/96 

PHONE  NO  : 365-8877 

RTF  61-4(15)105 

07/10/97*** 

ZORTMAN  TRAIL  - NO.  t SO. 

- 

PMS  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL 

58.400 

mi  i 111,11^3 

$ 8,694,880 

i 8,388,679 

86'/. 

67'/. 

RTF  54-1(5)17 

RIVERSIDE  CONTRACTING,  INC. 

APPR 

06/04/96 

F.P.M.  FRETTE, 

KURT 

BROADUS  - SOUTH 

PMS  OVERLAY,  SEAL  t COVER 

04/89/97 

06/19/96 

PHONE  NO  : 778-3506 

18.800 

mi  $ 1,991,798 

% 8,383,305 

% 8,188,786 

08/13/97***  94'/, 

66'/. 

NH  1-8(80)470 
MALTA  - SACO 


PRINCE,  INC 

PMS  OVERLAY,  SEAL  t COVER,  MCS  SCALE  SITE 
87.354  mi  $ 4,418,168  $ 4,896,410  $ 1,731,995 


07/09/96  F.P.M.  RISK,  RANDAL 
08/88/96  PHONE  NO  : 888-9478 
08/04/98***  40'/. 


53'/, 


STPS  515-1(4)8 
PLENTYWOOD  - SOUTHWEST 
RTS  515-1(5)1 

BIG  MUDDY  CREEK  - NO.  I SO. 

CONTRACT  TOTAL  6.430 


WICKENS  CONSTRUCTION,  INC. 

PMS  OVERLAY,  SEAL  I COVER 

GR.,  AGG.  SURF.,  PMS,  SEAL  i COVER 

mi  $ 8,388,750  $ 8,088,618  $ 1,783,649 


07/09/96  F.P.M.  ARTHUR,  RONALD  T. 

07/88/96  PHONE  NO  :787-5701 

01/85/98**# 

83'/.  45'/. 


RTF  8-1(88)81 

80  MILES  EAST  OF  MILES  CITY  - 
RTF  8-1(81)13 

13  MILES  EAST  OF  MILES  CITY  - 
CONTRACT  TOTAL  14.866 


PMS  OVERLAY,  SEAL  I COVER 


MARVIN  A.  REHBEIN 


PMS  OVERLAY,  SEAL  t COVER 

mi  $ 3,841,566  $ 3,457,370  $ 3,054,108 


07/09/96  F.P.M.  FRETTE,  KURT 
08/13/96  PHONE  NO  : 778-3506 
08/07/97*** 


71'/. 


IM  94-3(47)86 

COLSTRIP  INTERCHANGE  - EAST  & 


COLD  MILL  t,  PMS 
31.100  mi 


PRINCE,  INC 

$ 8,888,438  $ 8,500,070  $ 8,191,600 


07/09/96  F.P.M.  MARTIN,  DOUGLAS 

08/13/96  PHONE  NO  :838-1093 

08/30/97***  88'/.  58'/. 


STPP-NH-STPS  0008(844) 

1996  - DISTRICT  4 - DURABLE  PA 

169.440 


ACCENT  STRIPE  INC 

EPOXY  t THERMOPLASTIC  PAVEMENT  MARKINGS 
mi  $ 484,679  $ 490,178  $ 


4,900 


08/08/96  F.P.M.  LAUCKNER,  JAMES 

/ / PHONE  NO  : 365-8877 

07/18/97***  1'/.  84'/, 


IM  94-3(44)99 
FORSYTH  MCS  SCALE  (W  B) 


0.000 


EDWARD  T.  CORPS  CONST. 

SCALE  PIT  t APPROACH  SLAB 

km  $ 146,556  $ 73,759  $ 


738 


10/10/96  F.P.M.  MARTIN,  DOUGLAS 

/ / PHONE  NO  -.838-1093 

09/15/97***  1'/,  8'/. 


^»*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  0^^/30/97 
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PRIME  CONTRACTOR 

MUNI.UtPI.  FltLD  FKOJLCI  MANAGLR 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

)(TONT. 

TIME 

USED 

BR  9048(10) 

EDWARD  T.  CORPS  CONST. 

10/10/96 

F.P.M.  BACON, 

DAVID 

USRS  MAIN  CANAL  - NORTH  OF  SID 

P.S.  TRI-DECK  BEAM  BRIDGE  t APPROACHES 

11/06/96 

PHONE  NO  : 365-8877 

0.351 

km  $ 188,403  $ 158,456 

$ 

61,980 

06/05/97#**  41'/. 

7'/. 

SF-STPS  447-1(11)18 

S K CONSTRUCTION, 

INC. 

11/14/96 

F.P.M.  MARTIN, 

DOUGLAS 

18  MI.S  OF  ROSEBUD  SOUTH 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  i COVER 

03/80/97 

PHONE  NO  : 838- 1093 

RTS  446-1(1)0 

10/09/98*#* 

CARTERVILLE-SOUTH 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  & COVER 

CONTRACT  TOTAL 

6.689 

km  i 8,514,661  t 8,341,741 

$ 

70,559 

3'/. 

6'/. 

BR  85-1(84)46 

SLETTEN  CONSTRUCTION  CO 

18/18/96 

F.P.M.  GREUFE, 

LARRY 

MISSOURI  RIVER  BRIDGE-SOUTH  OF 


GR.,  AGG.  SURF. 


0.094  km 


PL.  MIX  BIT.  SURF., 
$ 4,166,617 


SEAL  i COVER  AND  BRIDGE 
$ 4,538,099  $ 599,850 


08/18/97  PHONE  NO  :653-1050 
05/14/98#**  13'/. 


NH  1-10(36)645 
CULBERTSON  REST  AREA 


DIAMOND  CONSTRUCTION,  INC. 

REST  AREA,  MCS  SCALE  L WEIGH  IN  MOTION  SYSTEM 
0.000  km  % 8,003,175  % 1,948,007  $ 19,481 


18/18/96  F.P.M.  ARTHUR,  RONALD  T. 

04/88/97  PHONE  NO  :787-5701 

01/31/9B»»»  1'/.  8'/. 


BR  9053(16) 

MILK  RIVER-SOUTHWEST  OF  GLASGO 

0.070 


SLETTEN  CONSTRUCTION  CO 
GR.,  AGG.  SURF.,  STEEL  BEAM  BRIDGE 

km  $ 1,188,674  $ 1,015,866  $ 898,808 


18/18/96  F.P.M.  PISK,  RANDAL 

01/80/97  PHONE  NO  : 888-9478 

10/86/97**»  89'/.  4'/. 


RTS  801-8(9)46 

JUNCTION  MT  16  - EAST  & WEST 

RTS  808-1(1)0 

JUNCTION  MT  83  - SOUTHEAST 

RTS  850-1(4)38 

BOXELDER  CREEK  - NORTH  t SOUTH 
RTS  861-8(3)31 

SHADWELL  CREEK  - NORTH  1 SOUTH 
RTS  387-1(6)0 
BAINVILLE  NORTH  I SOUTH 
RTS  438-1(8)13 

88  KM  NORTH  OF  NASHUA  - NORTH 
RTS  480-1(8)0 

MISSOURI  RIVER  BRIDGE  - NORTH 
CONTRACT  TOTAL  115.390 


RIVERSIDE  CONTRACTING,  INC. 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  I COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  i COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

PL.  MIX  BIT.  SURF.  OVERLAY  SEAL  t,  COVER 

PL.  MIX  BIT.  SURF  OVERLAY,  SEAL  I COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  I COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  i COVER 

km  $ 3,663,888  $ 3,504,388  $ 35,010 


18/18/96  F.P.M.  BARTH,  TIM 

/ / PHONE  NO  :653-1050 

10/30/97**» 


1'/. 


3'/. 


♦*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  0^/30/97 
***  GLENDIVE  DISTRICT  »»» 
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PRIME  mmmr~ 

MONT.DEPT.  FIELD  PROJECT "MANAGER' 

ORIGINAL 

AWARU  DATE 

PERCENT 

7,  CONI. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MQDIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

BR  9055(6) 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  BACON,  DAVID 

BEAVER  CREEK  - S OF  WIBAUX 

GR.,  AGG.  SURF.,  PS  CONC. 

BEAM  BRIDGE 

04/21/97 

PHONE  NO  : 365-2877 

0.056 

km 

i 

A73,137  $ 459,733 

$ 4,600 

10/16/97*»» 

r/. 

5'/. 

SMP  0699(96) 

PRINCE,  INC 

12/12/96 

F.P.M.  SWANSON,  ROBERT  E. 

CRUSH  AND  STOCKPILE  - GLENDIVE 

CRUSH  t.  STOCKPILE 

/ / 

PHONE  NO  : 232-1093 

0.000 

mi 

$ 

173,540  $ 169,000 

$ 0 

05/15/97*** 

oy. 

06/30/97 

SMP  ifE99(96) 

FISHER  SAND  AND  GRAVEL  CO. 

12/12/96 

F.P.M.  ARTHUR,  RONALD  T. 

CRUSH  AND  STOCKPILE  - GLENDIVE 

CRUSH  t STOCKPILE 

03/17/97 

PHONE  NO  ; 787-5701 

0.000 

mi 

$ 

363,650  $ 282,055 

$ 33,588 

07/21/97*** 

18'/, 

06/30/97 

IM  9^t-6(44)212 

COP  CONSTRUCTION  CO. 

02/11/97 

F.P.M.  BACON,  DAVID 

DRY  CREEK  - GLENDIVE 

BRIDGE  DECK  OVERLAY 

/ / 

PHONE  NO  : 365-2877 

0.000 

mi 

% 

531,182  $ 448,158 

i 0 

01/12/98*** 

0'/. 

Ti 

IM  94-5(E7)163 

PRINCE,  INC 

02/11/97 

F.P.M.  LAUCKNER,  JAMES 

PRAIRIE  COUNTY  LINE  - EAST 

MILL,PMBS  OVERLAY, SEAL  1 COVER  1 SLOPE  FLATTENING 

/ / 

PHONE  NO  : 365-2877 

10.170 

km 

% 

4,126,755  $ 3,967,318 

i 0 

02/13/99*** 

oy. 

n 

STPP  3-2(9)77 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

03/27/97 

F.P.M.  FRETTE,  KURT 

BAKER-WEST 

GR.AGG.SURF.PL.MIX  BIT. SURF. SE  AL  i COVER  1 STRUCTURES 

/ / 

PHONE  NO  ; 778-3506 

5.226 

mi 

i 

4,538,454  $ 4,371,371 

i 0 

05/23/99*** 

oy. 

oy. 

GLENDIVE  DISTRICT  TOTALS 

$ $ 68j833<401 

$ 41,622,678 

M 

,i  ••  'i-n)  ../'V  • ' ■.,  "-r.r'^^P 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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PRIME  CONTRACTOR 

MUNl.ULPI.  HELD  PROJECT 

MANAGER 

ORIGINAL 

AWARD  DATE 

PEKLENI  '/.  CUNI. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

nODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS  WORK  COMP.  1 

JOMPLETED 

USED 

NH  63-6(«f)a9  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

APPR 

05/12/94 

F.P.M.  TILZEY,  RONALD 

EDDIES  CORNER  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER 

01/25/96 

05/24/94 

PHONE  NO  :538-8732 

10.358 

(Hi  $ 8,537,068  $ 7,644,405  $ 8,793,137 

05/15/97»»* 

98’/, 

85’/, 

STPS  300-1(3)6 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

APPR 

06/29/94 

F.P.M.  SHOP AK, TOM 

BIG  COULEE  ROAD 

GRADING,  AGGREGATE  SURFACING 

01/08/96 

11/07/94 

PHONE  NO  : 245-0370 

3.155 

(Hi  $ 1,463,387  $ 1,323,143  $ 1,760,918 

05/15/97*** 

98’/. 

76’/, 

STPSNHSTPPI  EiM) 

MARK  RITE  LINES  OF  MONT.,  INC. 

06/29/94 

F.P.M.  STUDEBAKER,  RAYMOND 

DISTRICT  5-EXPERIMENTAL  EPOXY 

EXPERIMENTAL  EPOXY  MARKINGS 

08/09/94 

PHONE  NO  : 252-7329 

75.600 

mi  $ 531,904  $ 361,046  $ 276,941 

05/15/97*»» 

m 

10/15/94 

NH  1^-5(13)167  F 

S K CONSTRUCTION,  INC. 

PEND 

06/30/95 

F.P.M.  HUBER, JOHN 

ROUNDUP  - WEST 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

01/22/97 

08/05/95 

PHONE  NO  : 538-8732 

NH  16-E(7)it6  F 

PEND 

05/15/97»»* 

ROUNDUP  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  L COVER,  i CONC.  BR. 

04/15/97 

CONTRACT  TOTAL 

2.772 

(tii  $ 3,151,104  $ 3,194,053  $ 3,619,145 

98’/, 

90’/, 

in  90-9(81)503  F 

RIVERSIDE  CONTRACTING,  INC. 

10/12/95 

F.P.M.  DYEKMAN, JEFF (ACTING) 

DUNMORE  - SOUTH 

RECONSTRUCTION,  HOT  RECYCLE  OVERLAY 

03/18/96 

PHONE  NO  ; 657-0262 

RTF  AB-1(16)0 

APPR 

08/31/98*** 

CITY  OF  HARDIN 

PMS  OVERLAY,  SEAL  t COVER 

04/16/97 

CONTRACT  TOTAL 

11.213 

km  $ 7,475,227  $ 7,400,450  $ 7,656,782 

98’/, 

84’/, 

STPS  466-1(2)0 

SLETTEN  CONSTRUCTION  CO 

11/20/95 

F.P.M.  TILZEY.  RONALD 

BIG  SPRING  - NO. 

WIDEN,  PMS  OVERLAY,  75  FT.  CONC.  BEAM  BR. 

04/16/96 

PHONE  NO  : 538-8732 

2.136 

mi  $ 1,121,774  $ 1,251,153  $ 1,191,747 

05/15/97*** 

95’/, 

79’/, 

BR-NH  4-2(12)54  F 

COP  CONSTRUCTION  CO. 

03/07/96 

F.P.M.  NELSON,  ROD 

YELLOWSTONE  RIV.  BR.  - S.E. 

OF 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  GIRDER  BR. 

07/02/96 

PHONE  NO  : 657-0260 

1.028 

mi  $ 4,193,928  $ 4,891,892  $ 3,062,382 

12/19/97*** 

63’/, 

45’/, 

IM  90-8(136)446  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/02/96 

F.P.M.  SHUPAK.TOM 

WEST  BILLINGS  INTERCHANGE-ABUT 

ABUTMENT  WALLS 

06/03/96 

PHONE  NO  : 245-0370 

IM  90-8(131)450 

PEND 

06/30/98*** 

27TH-L0CK.W00D 

HOT  RECYCLED  PMS  OVERLAY,  SEAL  1 COVER,  BR.  DECK  REHAB. 

04/14/97 

CONTRACT  TOTAL 

3.611 

mi  $ 7,207,729  $ 6,228,229  % 4,321,287 

69’/, 

106’/, 

**♦  ESTIMATED  COMPLETION  DATE 
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PRIME  CONTRACTOR 

RONT.DEPT.  FIELIT  PROJECT  MANAGER 

ORIGINAL 

AWARDDATE 

raCENT 

TCOfTH 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPHS  0002(217) 

ACE  ELECTRIC  INC 

05/02/96 

F.P.M.  SHUPAK,TOM 

2 LOCATIONS-DIST.  5 -ELECTRICA 

FLASHER,  PAVEMENT  MARKINGS,  AND  SIGNING 

07/03/96 

PHONE  NO  : 245-0370 

0.000 

mi  i 60,648  $ 72,358 

$ 25,397 

05/15/97***  35'/. 

30'/. 

RTF  37-1(20)0 

JTL  GROUP,  INC. -BILLINGS 

06/04/96 

F.P.M.  SLOE,  DAVID  A. 

LITTLE  BIGHORN  BATTLEFIELD-EAS 

PMS  OVERLAY,  SEAL  t COVER 

/ / 

PHONE  NO  ; 657-0261 

8.700 

mi  $ 978,161  % 983,225 

i 0 

05/15/97***  0'/. 

0'/. 

NH  53-1(18)16  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

07/09/96 

F.P.M.  KEGLEY, 

MEL 

ACTON-NORTHWEST 

GR.,  AGG.  SURF.,  PMS,  SEAL  6 COVER 

08/02/96 

PHONE  NO  : 657-0259 

11.497 

mi  % 9,982,965  $ 9,698,698 

$ 5,258,258 

10/22/98***  54'/. 

35'/. 

BR  9005(8) 

SLETTEN  CONSTRUCTION  CO 

08/02/96 

F.P.M.  SLOE,  DAVID  A. 

CLARK  FORK  OF  YELLOWSTONE 

PRESTRESSED  BEAM  BRIDGE 

09/10/96 

PHONE  NO  : 657-0261 

0.760 

km  i 630,484  $ 631,007 

$ 440,733 

08/22/97***  70'/. 

46'/. 

STPP  91-1(6)0 

BIG  TIMBER  BUSINESS  LOOP 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
MILLING,  PMS  OVERLAY  AND  SEAL  & COVER 


2.815  mi 


$ 1,326,162  $ 1,484, 


951,385 


08/02/96  F.P.M.  BERGEN,  PERRY 
08/19/96  PHONE  NO  : 932-4872 
05/15/97*#*  64'/.  in. 


BR  9056(29) 

CLARKS  FORK  OF  YELLOWSTONE  RIV 


PRESTRESSED  BEAM  BR. 


0.396  mi 


COP  CONSTRUCTION  CO. 
$ 1,044,600  $ 909,091 


464,257 


09/04/96  F.P.M.  NELSON,  ROD 

10/04/96  PHONE  NO  : 657-0260 

09/22/97***  51'/.  29'/. 


NH-STPP  0002(279)  - (054) 
MCS  SCALES  SITES  DISTRICT  5 


0.000 


J AND  S CONSTRUCTION 
GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

mi  $ 486,970  $ 481,009  $ 233,100 


09/04/96  F.P.M.  TILZEY, 

09/19/96  PHONE  NO  :538-8732 

08/11/97***  48'/. 


34'/. 


STPP  45-1(14)0 

S K CONSTRUCTION,  INC. 

10/10/96 

F.P.M.  BERGEN,  PERRY 

BIG  TIMBER  - NORTH 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  6 COVER,  P.S.  BR. 

10/28/96 

PHONE  NO  : 932-4872 

7.981 

mi  $ 5,945,331  $ 5,478,423  $ 1,413,076 

02/11/99*** 

26'/. 

4'/. 

STPE  0002(169) 

DONNES  CONSTRUCTION 

10/10/96 

F.P.M.  SHUPAK.TOM 

2 LOCATIONS  - BILLINGS  DISTRIC 

GR,RIPRAP, FENCE 

03/13/97 

PHONE  NO  : 245-0370 

0.000 

mi  % 97,464  $ 84,415  $ 48,709 

05/19/97*** 

58'/. 

13'/. 

***  ESTIMATED  COMPLETION  DATE 


# 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  Oif/30/97 


DATE: 05/07/97 

**♦  BILLINGS  DISTRICT  *** 

PAGE  NO:  16 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK  ENGINEER 

ESTIMATE 

DRIGINAL 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

^TOTDATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

7.  CUNI. 

TIME 

USED 

IM  0003(65) 

OMO  CONSTRUCTION  INC 

13/13/96 

F.P.M.  KEGLEY, 

MEL 

INTERSTATE  SIGNING  - BILLINGS 

INTERSTATE  SIGNING  - BILLINGS 

03/36/97 

PHONE  NO  : 657-0359 

57.000 

km  $ 3,983,689 

$ 3,633,050 

$ 31,965 

03/07/98***  1'/. 

47. 

RTF  73-1(4)10 
BELFRY  - NORTH 


JTL  GROUP,  INC.-BILLINGS 
PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 
17.500  km  i 748,153  $ 636,364  $ 6,364 


13/13/96  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO  : 538-8733 

09/13/97*#*  1'/. 


RTS  314-1(11)0 
DECKER  - NORTH 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
PL. MIX  OVERLAY, SEAL  t COVER  i SHOULDER  REPAIR 
51.360  km  $ 3,431,667  $ 1,754,000  $ 347,743 


03/11/97  F.P.M.  SHUPAK,TOH 
04/07/97  PHONE  NO  : 345-0370 
05/13/98***  14'/. 


BR  81-1(7)35 

JUDITH  RIVER  BRIDGE  REMOVAL 


BRIDGE  REMOVAL 
0.000  km 


EDWARD  T.  CORPS  CONST. 
30,083  $ 34,853  $ 


03/11/97  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO  : 538-8733 

10/30/97***  07, 


STPU  1003(6) 


EMPIRE  SAND  AND  GRAVEL  CO., INC 


03/37/97  F.P.M.  HUBER,JOHN 


VIRGINIA  TO  WISCONSIN  ON  RIMRO 

0.000 

GR.AGG.SURF.t  PL. MIX  BIT. SURF, 
mi  $ 1,319,464 

$ 1,091,406 

* 0 

/ / PHONE  NO  : 538-8733 

05/04/98***  07. 

07. 

BILLINGS  DISTRICT  TOTALS 

$ 61,647,959 

$ 58,356,753 

* 39,793,335 

TOTALS  FOR  ALL  PROJECTS: 

*334,813,533 

*399,196,335 

$180,909,843 

587. 

I ll#h- 
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DATE;Q6/lS/97 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 
MISSOULA  DISTRICT  **♦ 


STATE  DCCUMENTS  COLLECTION 

1 G 1937 


PAGE  NO:  1 


PRIME  CONTRACTOR 

MANAGER 

ORIGINAL 

AWARD  DATE..  i 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BE(j?‘^‘''^‘^PRCmeCt  ^ 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS  WORK  COMP.  1 

COMPLETED 

USED 

STPP  5S-S(S0)A0 

SCHELLINGER  CONST  CO., 

INC. 

APPR 

05/04/95 

F.P.M.  MITCHELL,  JAMES  D. 

CRESTON  NORTH 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER,  STR. 

09/17/96 

05/22/95 

PHONE  NO  :755-8557 

7.856 

mi  $ 7,652,203  $ 6,311,903 

$ 

7,118,834 

07/31/97*** 

98X 

937. 

BR-STPP  6-1(65)83 

D.H.  BLATTNER  1 SONS, 

INC. 

10/12/95 

F.P.M.  MAART,  WILLIAM  C. 

PARADISE  - EAST  (WEST  SECTION) 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  TWO  STL.  GIR.  BR'S. 

01/08/96 

PHONE  NO  :523-5856 

3.055 

mi  $ 9,963,036  $ 9,756,496 

i 

8,905,687 

12/12/97*** 

9iy. 

557. 

STPS  35A-1(5)A 

PUMCO,  INC. 

PEND 

10/12/95 

F.P.M.  MCKINNEY,  JOHN 

POLSON  SOUTH  - SOUTH  SECTION 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

01/22/97 

12/04/95 

PHONE  NO  :523-5863 

1.922 

mi  $ 770,961  $ 862,153 

% 

970,401 

06/14/97*** 

98)( 

1157 

STPP  83-2 (7) A8 

A-1  PAVING,  INC 

02/07/96 

F.P.M.  CHRISINGER, KENNETH  L 

MISSOULA  COUNTY  LINE-NORTH 

WIDEN,  PMS,  SEAL  1 COVER 

03/25/96 

PHONE  NO  : 755-8566 

17.340 

mi  $ 5,432,842  $ 5,636,818 

% 

2,622,905 

05/20/98*** 

m 

477. 

IM  90-1(118)64 

RIVERSIDE  CONTRACTING, 

INC. 

03/07/96 

F.P.M.  MCKINNEY,  JOHN 

TARK I 0-EAST 

PMS  OVERLAY,  SEAL  t COVER,  BRIDGE  DECK  REHAB. 

03/22/96 

PHONE  NO  : 523-5863 

10.054 

mi  $ 7,375,562  $ 7,638,763 

% 

6,820,384 

09/26/98*** 

897. 

607. 

NH-PLH  5-3(61)115  F 

SCHELLINGER  CONST  CO., 

INC. 

APPR 

04/11/96 

F.P.M.  ROBERTS,  JAMES 

GRANDVIEW  - NORTH 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER,  PS  CONC.  BR. 

03/27/97 

05/06/96 

PHONE  NO  : 752-0531 

PLH-NH  5-3(62)123  F 

MONTANA  40  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  L COVER 

07/25/97*** 

CONTRACT  TOTAL 

5.083 

mi  $ 9,570,088  $ 7,618,818 

i 

7,627,250 

89X 

727 

RTF  5-2(74)93 

A-1  PAVING,  INC 

06/04/96 

F.P.M.  KALBERG,  J.  GARY 

10  MILES  NORTH  OF  DAYTON-NORTH 

PMS  OVERLAY,  SEAL  t COVER 

07/22/96 

PHONE  NO  : 257-3395 

21.640 

mi  $ 1,749,157  $ 1,694,165 

$ 

1,533,258 

08/09/97*** 

917. 

887 

STPP  6-1(70)15 

RIVERSIDE  CONTRACTING, 

INC. 

06/04/96 

F.P.M.  ROEDEL,  DONALD 

NOXON-EAST 

SLOPE  FLATTENING,  PMS  OVERLAY,  SEAL  1 COVER 

06/20/96 

PHONE  NO  : 755-8559 

13.198 

km  $ 1,443,091  $ 1,556,458 

% 

1,464,064 

06/14/97*** 

947. 

957. 

IM  90-1(124)0 

FRANK  GURNEY,  INC 

07/09/96 

F.P.M.  JOHNSON,  ROBERT  L. 

LOOKOUT  PASS  - GUARDRAIL 

CONC.  MED.  RAIL,  PCCP  GROOVING  t GR. 

09/09/96 

PHONE  NO  ; 523-5864 

5.800 

mi  $ 643,703  $ 655,207 

% 

599,107 

08/01/97*** 

91X 

577. 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 


DATE:06/lE/97 

»»*  MISSOULA  DISTRICT  ♦*» 

PAGE  NO:  E 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DAIE 

WORK  BEG. 
WORK  COMP. 

PERCENT  y.  CONT. 

PROJECT  TIME 

COMPLETED  USED 

STPHS  000E(E46) 

PAVLIK  ELECTRIC  CO, 

INC 

08/08/96 

F.P.M.  KALBERG,  J.  GARY 

DISTRICT  1-GUARDRAIL  t INTERSE 

GUARDRAIL  t INTERSECTION  IMPROVEMENT 

09/09/96 

PHONE  NO  ;857-3395 

0.000 

km 

$ 107,751  i 9A,755 

$ 

95,844 

06/14/97*** 

987.  ^ m 

CM  000E(158) 

SCOTT  CONSTRUCTION, 

INC. 

OBm/% 

F.P.M.  SULLIVAN,  SHEILA 

SIGNAL  OPERATION  IMPROVEMENTS- 

TRAFFIC  SIGNAL  i INTERSECTION  IMPROVEMENT 

04/15/97 

PHONE  NO  :583-5877 

0.000 

mi 

$ 1,370,188  $ 1,AA8,3B0 

i 

866,091 

18y.  837. 

STPHS-NH  5-3(68) lOE 

A-1  PAVING,  INC 

08/08/96 

F.P.M.  KALBERG,  J.  GARY 

SOUTH  OF  SOMMERS 

CURVE  RECONSTRUCTION 

1,  PMS,  SEAL  1 COVER  AND  RET.  WALLS 

09/11/96 

PHONE  NO  :857-3395 

0.AA8 

mi 

$ 715,035  $ 559,365 

% 

443,613 

09/80/97*** 

79X  857. 

STPP  5E-E(Eit)33 

SCHELLINGER  CONST  CO., INC. 

09/04/96 

F.P.M.  MITCHELL,  JAMES  D. 

CRESTON  - SOUTH 

GR,  AG6.  SURF.,  PMS, 

SEAL  t COVER 

09/83/96 

PHONE  NO  : 755-8557 

7.078 

km 

$ 7,060,381  $ 6,111,89A 

% 1,765,059 

05/08/99*** 

897.  847. 

STPS  E69-l(ll)5 

A-1  PAVING,  INC 

09/04/96 

F.P.M.  SULLIVAN,  SHEILA 

CORVALLIS  - NORTH  1 SOUTH 

WIDEN,  PMS  OVERLAY, 

SEAL  t COVER,  5 CANAL  STRUCTURES 

11/04/96 

PHONE  NO  :583-5877 

7.310 

km 

$ 8,758,687  $ 8,880,351 

$ 1,890,715 

07/13/98*** 

667.  417. 

STPHS  8199(EE) 

PAVLIK  ELECTRIC  CO, 

INC 

09/04/96 

F.P.M.  SULLIVAN,  SHEILA 

SOUTH  14TH  STREET  WEST  1 JOHNS 

TRAFF.  SIGNALS  1 THERMOPLASTIC  PVMT.  MKGS 

10/07/96 

PHONE  NO  : 583-5877 

0.000 

mi 

$ 77,138  % 78,7A9 

$ 

58,535 

06/14/97*** 

80X  737. 

STPHS  36-1 (IE) A 

ALPINE  CONSTRUCTION 

, INC. 

10/10/96 

F.P.M.  JOHNSON,  ROBERT  L. 

EAST  OF  PLAINS 

SIGNING 

04/11/97 

PHONE  NO  :583-5864 

0.000 

mi 

$ 13,883  i 8,911 

$ 

7,881 

04/17/97 

lOOX  07. 

RTF  1-S(87)1EE 

A-1  PAVING,  INC 

18/18/96 

F.P.M.  CHRISINGER,KENNETH  L 

KALISPELL  STRIP  AND  LASALLE  RO 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  t COVER 

04/14/97 

PHONE  NO  : 755-8566 

RTF  5E-1(13)18 

BIGFORK  NORTH  1 SOUTH 

SEAL  1 COVER 

08/86/97*** 

CONTRACT  TOTAL  E0.075 

km 

$ 841,086  $ 797,465 

i 

509,761 

64X  447. 

RTS  A73-l(l)0 

JENSEN  PAVING 

18/18/96 

F.P.M.  SULLIVAN,  SHEILA 

WEST  FORK  ROAD 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  L COVER 

/ / 

PHONE  NO  :583-5877 

*♦*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 
«♦  MISSOULA  DISTRICT  *« 


PAGE  NO;  3 


PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

IjRigiNal 

AWARD  DATE 

PERCENT 

X CONI. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

RTF  7-1(75)39 

10/15/97*** 

CHARLOS  HEIGHTS  - NORTH 

SEAL  1 COVER 

CONTRACT  TOTAL  31.881 

km 

$ 908,365  $ 884,388  i 8,846 

IX 

35X 

SMP  8799(96) 

SCHELLINGER  CONST  CO., INC. 

18/18/96 

F.P.M.  KALBERG 

, J.  GARY 

CRUSH  AND  STOCKPILE  - MISSOULA 

CRUSH  t STOCKPILE 

05/06/97 

PHONE  NO  :857-3395 

0.000 

mi 

% 147,875  $ 103,818  $ 103,463 

05/80/97 

lOOX 

06/30/97 

RTS  474-1(4)8 

JTL  GROUP,  INC. -MISSOULA 

18/18/96 

F.P.M.  JOHNSON 

, ROBERT  L. 

DESMET  INTERCHANGE-WEST 

PL  MIX  BIT.  SURF.  OVERLAY,  SEAL  1 COVER 

/ / 

PHONE  NO  : 583-5864 

1.500 

mi 

$ 104,871  $ 79,883  $ 794 

06/14/97***  IX 

OX 

SMP  3899(96) 

L.S.  JENSEN  1 SONS  INC 

18/18/96 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  AND  STOCKPILE  - MISSOULA 

CRUSH  t STOCKPILE 

/ / 

PHONE  NO  : 583-5877 

0.000 

mi 

$ 886,400  $ 319,866  $ 0 

07/85/97***  OX 

09/30/97 

DPI  0195(001)  F 

JTL  GROUP,  INC. -MISSOULA 

03/11/97 

F.P.M.  JOHNSON 

, ROBERT  L. 

MISSOULA  1-90  AIRPORT  INTERCHA 

GR.AGG  SURF. PL  MIX  SURF.S  t C AND  STRUCTURES 

03/87/97 

PHONE  NO  :583-5864 

STPX  38758(8) 

06/14/97*** 

WEST  BROADWAY  (EAST  SECTION) 

GR.AGG  SURF.PL  MIX  OVERLAY.S  i C AND  WIDENING 

CONTRACT  TOTAL 

0.994 

mi 

$ 10,016,486  $ 7,153,914  $ 807,485 

IIX 

14X 

NH  1-1(37)69  F 

RIVERSIDE  CONTRACTING,  INC. 

03/87/97 

F.P.M.  ROEDEL, 

DONALD 

HAPPY'S  INN  - E t W 


11.686 


GR., AGG.SURF.pl  MIX  B IT. SURF. S EAL  I COVER  I STRUCTURES 
mi  $ 7,487,036  $ 6,678,786  $ 578,084 


04/81/97  PHONE  NO  ; 755-8559 
07  m 199***  9% 


NH-CM  0008(816) 

N RESERVE  ST  - STRUCTURES 


8.314 


COP  CONSTRUCTION  CO. 

GR.AGG.SURF.PL.MIX  BIT. SURF. S I C t STRUCTURES 
km  $ 6,497,408  $ 5,111,000  $ 173,450 


03/87/97  F.P.M.  MAART,  WILLIAM  C. 

05/13/97  PHONE  NO  : 583-5856 

08/06/99***  3*/.  8'/. 


CM  0008(878) 

SIGNAL  OPERATION  IMPROVEMENTS- 


0.000 


SCOTT  CONSTRUCTION,  INC. 

SIGNALS  OPERATION  IMPROVEMENTS 

mi  $ 1,769,867  % 1,764,488  $ 17,647 


03/87/97  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  : 583-5877 

07/18/98***  IX  8X 


BR  9015(36) 


0.000 


TIMBER  MOUNTAIN  EXCAVATION, INC 
INSTALLING  FINGER  DRAINS,STABI  LIE  SLOPE  I LARGE  SCARPS 
km  $ 66,609  $ 56,933  $ 570 


04/84/97  F.P.M.  KALBERG,  J.  GARY 

/ / PHONE  NO  ;857-3395 

18/88/97***  IX  OX 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 
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PRIME  CUN  1 RAC  1 UK 

TONT'.DEPT.  FIELD  PROJECT  "MANAGER 

DRreiNAU^ 

'AWARD  DA  IE 

PERCENT 

X CUNI. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BR  9015(17) 

DICK  ANDERSON  CONSTRUCTION 

OA/E^/97 

F.P.M.  KALBERG,  J. 

GARY 

SWAN  RIVER  - 1 MILE  WEST  OF  FE 

NEW  PRESTRESSED  CONCRETE  BEAM  BRIDGE 

/ / 

PHONE  NO  :E57-3395 

0.155 

mi  $ 713, HE 

$ 605,36«» 

% 6,055 

OA/O5/90*»»  ly. 

oy. 

STPHS  000E{E67) 

PAVLIK  ELECTRIC  CO, 

INC 

OA/EA/97 

F.P.M.  KALBERG,  J. 

GARY 

3 LOCATIONS-DISTRICT  1-ELECTRI 

ELECTRICAL  SIGNS 

/ / 

PHONE  NO  :E57-3395 

STPHS  000S(301) 

lE/15/97*** 

1994-FLATHEAD  COUNTY-SIGNING-E 

SIGNING,FLASHERS, LUMINAIRES  t SIGNS 

STPHS  000E(303) 

199«t-DISTRICT  1-DELINEATORS/SI 

DELINEATORS  t SIGNS 

CONTRACT  TOTAL  0.000 

km  $ 165,303 

$ 1A3,530 

$ 1,«8 

ly. 

oy. 

MISSOULA  DISTRICf  rOlALS 

i S5,7E0,558 

$ 76,5A4,S06 

i 44,395,899 

56!( 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 


DATE:06/12/97 

***  BUTTE  DISTRICT  *** 

PAGE  NO;  5 

PRTirTBfTIWrrDR 

MONT.DEPt.  Field  project  manager 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DA IE 

WORK  BEG. 
WORK  COMP. 

PERCENT  7 cuni. 

PROJECT  TIME 

COMPLETED  USED 

STPP  50-2(25)82 

H.  K.  CONTRACTORS,  INC. 

APPR 

12/15/94 

F.P.M.  MCCORMICK,  THOMAS 

BOZEMAN-FOUR  CORNERS 


6.159  flii 


AGG.  SURF.,  PMS,  SEAL  t COVER,  WIDEN  AND  PS  CONC  BEAM 

% 9,07a,32'f  % 7,378,871  % 8,837,006 


03/24/97  03/14/95  PHONE  NO  ; 586-5074 

98!! 


827. 


IM  2(50) 

STATEWIDE  INTERSTATE  BRIDGE  DE 


1.554 


COP  CONSTRUCTION  CO. 

STATEWIDE  BRIDGE  DECK  REHAB. 

mi  $ 2,017,054  $ 1,213,613  $ 1,176,052 


06/30/95  F.P.M.  O’BRIEN, MURRAY 

07/20/95  PHONE  NO  ; 782-7443 

07/19/97***  m 


59'/. 


IM  15-4(75)200 
LINCOLN  ROAD-SIEBEN 


JIM  GILMAN  EXCAVATING  INC. 

PMS  OVERLAY,  SEAL  t COVER  AND  BRIDGE  DECK  REHAB. 

17.094  mi  $ 6,122,110  $ 5,490,612  $ 5,554,077 


PEND  08/31/95  F.P.M.  HELD,  TERRY 

12/19/96  04/16/96  PHONE  NO  :285-4732 

06/30/97***  98X 


83K 


IM  0002(62) 

INTERSTATE  SIGNING  - BUTTE 


OMO  CONSTRUCTION  INC 

SIGNING  I SIGN  SUPPORT  UPGRADE 

400.200  mi  $ 5,809,670  $ 5,551,624  % 5,545,873 


11/20/95  F.P.M.  0'BRIEN,MURRAY 

03/18/96  PHONE  NO  ;788-7443 

Ob/liiim**  lOOX  657. 


RTS  279-1(5)23 
WILBORN  NORTHWEST 


BLAHNIK  CONSTRUCTION,  INC. 

PMS  OVERLAY,  SEAL  I COVER 

26.570  km  $ 1,022,130  $ 1,045,014  $ 839,043 


01/04/96  F.P.M.  ARVISH,MIKE 

07/29/96  PHONE  NO  : 782-9327 

06/14/97***  807.  777. 


NH  8-1(19)27 

MAC  DONALD  PASS  - EAST 


JIM  GILMAN  EXCAVATING  INC. 

PMS  OVERLAY,  SEAL  t COVER 

11.300  km  $ 2,208,205  $ 1,972,181  $ 1,943,047 


06/04/96  F.P.M.  SACKS,RAY 
08/19/96  PHONE  NO  :457-0526 
07/15/97***  997 


1097. 


STPU  1202(3) 

OAK  STREET  - BOZEMAN 
IM  90-6(67)307 

NORTH  7TH  INTERCHANGE-BOZEMAN 
CONTRACT  TOTAL  1.285 


A.M.  WELLES,  INC. 

GR.,  AGG.  SURF.,  PMS,  CURB  t GUTTER,  SIDEWALK,  SWR  t WATER 
RAMP  WIDENING,  PMS,  SEAL  t COVER 

mi  $ 1,925,850  $ 1,853,488  $ 1,487,254 


08/02/96  F.P.M.  HELD,  TERRY 
09/11/96  PHONE  NO  : 285-4732 
06/14/97*** 

807 


757 


STPHS  205-1(16)23 
2 MILES  EAST  OF  BELGRADE 


0.500 


JTL  GROUP,  INC. -BELGRADE 

CURVE  REALIGNMENT,  GR,AGG.SURF  . PMS,  SEALt  COVER  AND  SIGNING 
mi  % 510,860  $ 474,235  % 433,960 


PEND  08/02/96  F.P.M.  ARVISH,MIKE 

05/15/97  09/09/96  PHONE  NO  :782-9327 

06/14/97***  927. 


927 


STPP  29-4(20)83 
HARRISON  AVE.  - BUTTE 


JIM  GILMAN  EXCAVATING  INC. 
PMS  OVERLAY,  SEAL  t COVER,  STRIPING  t CURB  RAMPS 


08/02/96 

09/18/96 


F.P.M.  0'BRIEN,MURRAY 
PHONE  NO  : 782-7443 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 


DATE:06/lS/97 

***  BUTTE  DISTRICT  ♦*» 

PAGE  NO;  6 

Prime  cOnTrACTOR 

MUNT.DEPT.  FIELD  PROJECT  MANAGER 

original 

AWARD  DATE 

PERCENT ' 

7.  LUNI. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

RTS  393-1(3)0 

06/14/97*** 

BASIN  CREEK  ROAD 

PMS  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL 

4.000 

mi 

$ 

1,818,755  $ 1,198,649  $ 794,758 

66y. 

51X 

STPHS  1S99(3) 

JTL  GROUP,  INC.-BILLINGS 

09/04/96 

F.P.M.  MCCORMICK,  THOMAS 

CITY  OF  BOZEMAN  - SAFETY  IMPRO 

SAFETY  IMPROVEMENT 

03/31/97 

PHONE  NO  :586-5074 

0.000 

mi 

$ 

252,888  $ 868,691  % 147,471 

06/14/97*** 

55)1 

687. 

IM  000S(E09) 

HARDRIVES  ASPHALT  PAVING 

09/04/96 

F.P.M.  BRAZILL, WILLIAM 

D-S  INTERSTATE  - CRACK  SEALING 

CRACK  SEALING 

10/08/96 

PHONE  NO  :685-3319 

57.100 

km 

% 

105,006  $ 87,018  $ 118,404 

05/89/97 

lOOX 

187. 

STPP  1A-2(1S)33 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PEND 

10/10/96 

F.P.M.  STREETER, STEFAN 

WHITE  SULPHUR  SPRINGS-SOUTH 

- 

GR.,  AGG.  SURF.,  PL.  MIX 

BIT.  SURF.,  SEAL  t COVER,  STEEL 

09/19/96  03/05/97 

PHONE  NO  : 547-3678 

8.604 

mi 

$ 

4,501,511  $ 3,989,586  $ 648,533 

11/10/98*** 

m 

887. 

IM  15-if(81)195 

JIM  GILMAN  EXCAVATING  INC. 

10/10/96 

F.P.M.  SACKS, RAY 

HELENA  - NORTH 

PL.  MIX  BIT.  SURF., 

SEAL 

t COVER 

03/11/97 

PHONE  NO  ; 457-0586 

7.333 

km 

$ 

1,549,438  $ 1,344,671  $ 184,184 

09/30/97*** 

9’/. 

327. 

STPP  13-1(82)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/10/96 

F.P.M.  WILLIAMS, PAUL 

RAYNOLDS  PASS  - NORTH 

PL.  MIX  BIT.  OVERLAY 

, SEAL  1 COVER 

05/28/97 

PHONE  NO  : 682-4568 

39.173 

km 

$ 

4,813,643  $ 3,737,737  $ 49,458 

12/16/98*** 

ly. 

167. 

RTS  883-1(8)0 

RIVERSIDE  CONTRACTING,  INC. 

11/14/96 

F.P.M.  WILLIAMS, PAUL 

HARRISON  - PONY 

SEAL  t COVER 

/ / 

PHONE  NO  ; 688-4568 

RTS  357-1(8)5 

RUBY  DAM  - NORTH  1 SOUTH 

SEAL  t COVER 

06/14/97*** 

RTS  540-1(8)11 

MILL  CREEK  - N t S 

SEAL  t COVER 

CONTRACT  TOTAL 

54.720 

km 

$ 

396,981  $ 358,777  $ 3,589 

IX 

OX 

SMP  1699(96) 

JTL  GROUP,  INC. -BELGRADE 

18/12/96 

F.P.M.  MCCORMICK.  THOMAS 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  t STOCKPILE 

12/80/96 

PHONE  NO  :586-5074 

0.000 

mi 

$ 

361,830  $ 246,865  $ 256,983 

05/30/97 

1007. 

06/30/97 

*♦»  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 


DATE:06/lS/97 

*«  BUTTE  DISTRICT  *** 

PAGE  NO:  7 

PRIME  CONTRACTOR 

Muni.dept.  field  prujeci  manager 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

award  date 

WORK  BEG. 
WORK  COMP. 

PERCENT  rCDNT'; 

PROJECT  TIME 

COMPLETED  USED 

SMP  SB99(96) 

JIM  GILMAN  EXCAVATING  INC. 

12/12/96 

F.P.M.  WILLIAMS,PAUL 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  t STOCKPILE 

03/20/97 

PHONE  NO  : 682-4568 

0.000 

ffli 

* 

183,750  t 213,115  $ 90,132 

07/25/97*** 

42X  , 06/30/97 

STPS  271-1(8)5 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  SACKS,RAY 

8.0  KILOMETERS  NORTH  OF  DRUMMO 

GR.AGG  SURF. PL  MIX  SURF.S  t C 

/ / 

PHONE  NO  ; 457-0526 

RTF  19-2(18)63 

DRUMMOND  - SOUTH 

RTS  271-1(6)0 

PL  MIX  OVERLAY.S  1 C 

04/19/98*** 

DRUMMOND  - EAST  t NORTH 

PL  MIX  OVERLAY.S  1 C 

RTS  512-1(2)0 

HALL  - EAST 

CRACK  SEALING 

RTS  513-1(2)0 

HALL  - WEST 

CRACK  SEALING 

RTF  96-1(1)0 

DRUMMOND  - FRONT  STREET 

PL  MIX  OVERLAY.S  t C 

CONTRACT  TOTAL 

21.810 

km 

$ 

I,297,if25  $ 1,198,5^9  $ 11,991 

ly. 

OX 

RTS  359-1(3)1 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  ARVISH,MIKE 

CARDWELL-HARRISON 

PL  MIX  OVERLAY.S  \ C 

/ / 

PHONE  NO  : 782-9327 

12.700 

mi 

$ 

876,425  $ 818,548  $ 8,186 

01/10/98*** 

n 

32X 

STPP  13-1(19)65 

WICKENS  CONSTRUCTION,  INC. 

03/27/97 

F.P.M.  BRAZILL,WILLIAM 

NORRIS  - HARRISON 

GR.AGG. SURF. PL. MIX  BIT.SURF.SE  AL  1 COVER 

05/06/97 

PHONE  NO  :685-3319 

9.839 

mi 

% 

6,452,616  * 5,598,216  $ 203,157 

07/10/99*** 

4X 

7X 

IM  0002 OO^t) 

MARK  RITE  LINES  OF  MONT.,  INC. 

04/24/97 

F.P.M.  HENKEL,  GEORGE 

DIST  2 INTERSTATE  RUMBLE  STRIP 

INSTALLING  RUMBLE  STRIPS 

/ / 

PHONE  NO  :586-5074 

STPP  ^»9-l(15)2 

09/13/97*** 

DILLON  - NORTH  RUMBLE  STRIPS 

INSTALLING  RUMBLE  STRIPS 

CONTRACT  TOTAL 

«»8.600 

km 

$ 

184,675  $ 176,456  $ 1,766 

n 

OX 

BR  9012(6) 

SLETTEN  CONSTRUCTION  CO 

04/24/97 

F.P.M.  ARVISH,MIKE 

WARM  SPRINGS  CREEK  - ANACONDA 

STRUCTURE  t APPROACHES 

/ / 

PHONE  NO  : 782-9327 

0.059 

mi 

$ 

561,242  $ 427,713  % 4,278 

01/23/98*** 

IX 

OX 

BUTTE  DISTRICT  lOfALS  ' t 50.543.755  i 44.553.5^8  i 59.279.131  59y. 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 
i**  GREAT  FALLS  DISTRICT 


DATE:06/lE/97 

***  GREAT  FALLS  DISTRICT  ♦« 

PAGE  NO:  8 

PRIME  CONTRACTOR 

HONT.DEPt.  Field  project  manager 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 

original 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  date 

WORK  BEG. 
WORK  COMP. 

percent  % CONT. 

PROJECT  TIME 

COMPLETED  USED 

IM  15-6(88)323  F 

A-1  PAVING,  INC 

APPR 

04/06/95 

F.P.M.  TERRY  WICKMAN 

BRADY  - NO.  t SO.  (NORTHBOUND) 

GR,  AGG.  SURF.,  PMS 

03/27/97 

05/04/95 

PHONE  NO  :278-7931 

11.568 

mi  $ 8,121,638  $ 7,398,020  * 7,874,649 

10/12/97*** 

98'/ 

98X 

BR-STPU  5211(6)  F 

SHUMAKER  TRUCKING  AND  EXC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAY  OBLITERATION 

/ / 

PHONE  NO  ;771-7170 

0.385 

mi  $ 757,860  $ 478,500  $ 4,785 

06/14/97*** 

n 

0% 

NH-BR  2«f-4(12)138  F 

SLETTEN  CONSTRUCTION  CO 

APPR 

08/31/95 

F.P.M.  BILL  LAY 

SUN  RIVER  BR.  - SUN  RIVER  - 

WIDEN,  PMS  OVERLAY,  SEAL  t COVER  AND  BRIDGES 

03/87/97 

10/12/95 

PHONE  NO  :864-5310 

STPHS  10-1(18)4 

SMELTER  AVE.  OVERPASS-GTF 

OVERHEIGHT  WARNING  SYSTEM 

06/30/97*»» 

CONTRACT  TOTAL 

1.781 

mi  % 3,858,029  $ 2,758,929  $ 3,014,037 

%% 

89X 

NH  1-3(27)219  F 

D.H.  BLATTNER  t SONS,  INC. 

10/12/95 

F.P.M.  DENNIS  LEO 

BROWNING-EAST  i WEST 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

11/21/95 

PHONE  NO  ;338-3417 

NH  1-3(28)228 

BROWNING  URBAN 

PMS,  SEAL  1 COVER 

02/14/98*** 

CONTRACT  TOTAL 

7.127 

mi  $ 10,728,180  $ 10,611,288  t 5,969,533 

56K 

767. 

STPP  44-1(10)14 

S K CONSTRUCTION,  INC. 

11/80/95 

F.P.M.  MIKE  KLETTE 

VALIER-EAST 

GR,  PMS,  SEAL  1 COVER 

02/14/96 

PHONE  NO  : 278-7078 

13.691 

mi  $ 9,895,163  $ 9,337,063  $ 7,339,713 

05/15/98*** 

m 

607. 

STPP  3-4(6)102 

FLYING  EAGLE  CORPORATION 

02/07/96 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  - EROSION  C 

EROSION  CONTROL 

06/12/96 

PHONE  NO  :338-3417 

STPP  58-1(14)15 

PEND 

06/14/97*** 

NORTH  OF  KIOWA  - SNOW  FENCE 

SNOW  FENCE 

04/11/97 

CONTRACT  TOTAL 

0.046 

mi  $ 135,953  » 113,371  $ 103,588 

917. 

967. 

NH  10-1(15)3 

15TH  ST.  AND  RIVER  DRIVE.  - GR  GR,  AGG.  SURF.,  PCCP 

STFU  5205(8)  F 

RIVER  DRIVE  (9TH  TO  15TH  ST.  N GR,  AGG.  SURF.,  PCCP 

CONTRACT  TOTAL  0.637  mi 


UNITED 

MAT'LS  OF  GREAT  FALLS 

PEND 

03/07/96 

F.P.M.  RANDY  AAFEDT 

12/20/96 

04/22/96 

PHONE  NO  :771-7170 

06/30/97*** 

3,437,481  $ 

3,333,604  $ 3,825,504 

967 

119’/. 


IM  0002(63) 

INTERSTATE  SIGNING  - GREAT  FAL  INTERSTATE  SIGNING 

ALPINE 

CONSTRUCTION,  INC. 

06/04/96 

07/09/96 

F.P.M.  RANDY  AAFEDT 
PHONE  NO  :771-7170 

182.000  mi 

$ 2,377,664  $ 

2,155,706  $ 2,019,396 

06/21/97*** 

947. 

937. 

*♦*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 


DATE: 06/ 12/97 

GREAT  FALLS  DISTRICT  *** 

PAGE  NO:  9 

PRIME  CONTRACTOR 

hont.dept.  field  project  manager 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT  X CONT. 

PROJECT  TIME 

COMPLETED  USED 

RTF  24-3(23)109 

BLAHNIK  CONSTRUCTION, 

INC. 

06/04/96 

F.P.M.  BILL  LAY 

BOWMANS  CORNER-NORTHEAST 

PMS  OVERLAY,  SEAL  t COVER 

07/22/96 

PHONE  NO  :864-5310 

12.500 

km  $ 

1,467,042  % 

1,329,316 

$ 

1,254,890 

06/14/97»«* 

94X 

827. 

NH  60-2(40)96 

UNITED  MAT'LS  OF  GREAT  FALLS 

PEND 

06/04/96 

F.P.M.  DOUG  WILMOT 

FOX  FARM  RD.  1 lOTH  AVENUE  SOU 

INTERSECTION  IMPROVEMENT  t P C C P 

04/25/97 

07/08/96 

PHONE  NO  :771-7346 

0.788 

mi  $ 

2,009,760  $ 

1,896,001 

i 

1,946,333 

05/28/97 

looy. 

837. 

RTS  408-1(1)0 

BLAHNIK 

CONSTRUCTION, 

INC. 

06/04/96 

F.P.M.  BILL  LAY 

FAIRFIELD  - WEST 

PMS  OVERLAY,  SEAL  6 COVER 

10/08/96 

PHONE  NO  :264-5310 

31.350 

km  % 

1,149,411  $ 

1,074,410 

$ 

635,675 

06/14/97*** 

59X 

1027. 

BR  9003(16) 

SLETTEN 

CONSTRUCTION  CO 

08/02/96 

F.P.M.  GARY  BERG 

MILK  RIVER  BRIDGE  NORTH  OF  LOH 

PRESTRESSED  BEAM  BRIDGE 

09/30/96 

PHONE  NO  :265-6821 

0.059 

km  $ 

881,373  $ 

764,287 

$ 

727,568 

08/22/97*** 

957. 

667. 

IM  15-5(90)248 

RIVERSIDE  CONTRACTING, 

INC. 

10/10/96 

F.P.M.  DOUG  WILMOT 

HARDY  CREEK  - ULM  SOUTHBOUND 

PL.  MIX  BIT.  OVERLAY,  SEAL  6 COVER 

10/30/96 

PHONE  NO  : 77 1-7346 

21.852 

mi  $ 

6,217,870  $ 

5,332,817 

$ 

1,242,776 

01/15/99*** 

237. 

257. 

STPHS  0002(271) 

ASHBACH  CONSTRUCTION 

10/10/96 

F.P.M.  BILL  LAY 

D3  ^ D5  - PRIMARY  RUMBLE  STRIP 

RUMBLE  STRIPS 

06/05/97 

PHONE  NO  :264-5310 

0.000 

mi  $ 

180,452  $ 

72,561 

$ 

726 

10/03/97*** 

17. 

477. 

RTS  218-1(5)0 

RIVERSIDE  CONTRACTING, 

INC. 

11/14/96 

F.P.M.  TERRY  WICKMAN 

CONRAD  - EAST 

PMS  OVERLAY  AND  SEAL  t COVER 

02/18/97 

PHONE  NO  ; 278-7931 

13.552 

km  $ 

657,994  % 

630,927 

$ 

6,310 

11/05/97*** 

IX 

117. 

RTS  223-2(5)41 

CENTURY  COMPANIES, 

INC.-MT 

11/14/96 

F.P.M.  GARY  BERG 

25  KM  N.  LIBERTY  CO.  LINE  N. 

PMS  OVERLAY  AND  SEAL  t COVER 

/ / 

PHONE  NO  :265-6821 

18.944 

km  $ 

516,444  $ 

547,750 

$ 

5,477 

10/07/97*** 

17. 

07. 

RTS  aw-l(3)l 
CHINOOK  - SOUTH 


16.163 


RIVERSIDE 

PMS  OVERLAY  AND  SEAL  t COVER 
km  $ 654,150  $ 


CONTRACTING,  INC. 
609,864  $ 6,099 


11/14/96  F.P.M.  GARY  BERG 

04/24/97  PHONE  NO  :265-6821 

07/E5/97***  ly.  07. 


*♦*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  05/31/97 
GREAT  FALLS  DISTRICT  *** 
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PRIME  CONTRACTOR 

HUNT. DEPT.  FIELD  PROJECT  MANAGER' 

ORIGINAL 

AWARD  DATE 

PERCENT 

% CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

RTS  331-1(8)8 

RIVERSIDE  CONTRACTING, 

INC. 

11/14/96 

F.P.M.  RANDY  AAFEDT 

BELT  - NORTH 

PMS  OVERLAY  AND  SEAL  t COVER 

01/30/97 

PHONE  NO  :771-7170 

13.747 

km  $ 547,538 

$ 517,533 

$ 

359,838 

06/14/97***  69y, 

8oy 

RTS  833-1(6)0 

PRINCE,  INC 

11/14/96 

F.P.M.  GARY  BERG 

HAVRE  - NORTH 

PMS  OVERLAY  AND  SEAL  t COVER 

08/10/97 

PHONE  NO  :865-6881 

81.600 

knt  $ 1,411,733 

$ 1,304,840 

$ 

883,789 

11/11/97***  17X 

317. 

SMP  l'»99(96) 

A.M. 

. WELLES,  INC. 

18/18/96 

F.P.M.  RANDY  AAFEDT 

CRUSH  AND  STOCKPILE  - GREAT  FA 

CRUSH  t STOCKPILE 

08/03/97 

PHONE  NO  :771-7170 

0.000 

(Hi  $ 877,380 

$ 880,916 

$ 

157,551 

07/15/97***  56y. 

06/30/97 

RTF-STPHS  1-3(88)810 

SLETTEN  CONSTRUCTION  CO 

08/11/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  BRIDGE 

STRUCTURE  REHABILITATION 

/ / 

PHONE  NO  :338-3417 

0.886 

(Hi  $ 358,068 

$ 371,851 

$ 

3,713 

18/15/97***  ly 

oy. 

BR  9050(7) 

TAMIETTI  CONST.  CO. 

,,  INC. 

03/87/97 

F.P.M.  HIKE  KLETTE 

TETON  RIVER  - S.H.  OF  COLLINS 

STRUCTURE  AND  APPROACHES 

/ / 

PHONE  NO  ; 878-7078 

0.048 

k(H  $ 443,381 

$ 438,391 

$ 

4,384 

01/84/98***  ly. 

97. 

NH  1-3(34)810  F 

A-1  PAVING,  INC 

04/84/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  BRIDGE  - EAST 

COLD  RECYCLED  PLANT  MIX  BITUMI  NOUS  SURFACE  OVERLAY 

06/08/97 

PHONE  NO  :338-3417 

STPHS  1-3(37)808 

18/17/98*** 

SLOPE  FLATTENING  - WEST  OF  EAS 

SLOPE  FLATTENING  t GUARDRAIL  S AFETY 

IMPROVEMENTS 

CONTRACT  TOTAL 

13.868 

k(n  $ 8,716,575 

$ 8,614,467 

$ 

0 

07. 

07. 

UKLAI  FALLS  UISIKILI  lUIALS 

i 57,595,005 

$ 53,971,145 

* 36,185,786 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 06/1 E/97 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 
*»t  GLENDIVE  DISTRICT  **» 

PAGE  NO:  11 

FRIRE  CONTRACTOR 

MONT.DEPTrFIELD  PROJECT  MANAGER 

ORIGINAL 

MTDRTE 

TERCENT 

ttdrt; 

PROJECT  NUMBER  LENBTH 

TYPE  [f  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESI6NATI0N 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS  WORK  COMP.  1 

COMPLETED 

USED 

NH-STPP  57“7{ 13)317 

PRINCE,  INC 

05/04/95 

F.P.M.  EIDE,  LEON 

6LENDIVE  “ NORTHWEST 

PMS  OVERLAY,  SFA  t COVER 

08/29/95 

PHONE  NO  ; 365-2877 

9.E33 

lai  $ 2,578,642  $ 2,485,218 

$ 8,309,718 

05/19/97 

lOOX  , 

93y. 

STPP  S5-l(Ei)36 

WICKENS  CONSTRUCTION,  INC. 

06/05/95 

F.P.M.  BARTH,  TIM 

WOLF  POINT-SOUTH 

BR,  AGG.  SURF.,  CTB,  PMS,  SEAL  ^ COVER 

06/89/95 

PHONE  NO  :653-1050 

9.8S1 

■1  $ 6,527,684  $ 5,884,468 

$ 5,588,131 

08/19/97*« 

96S 

95'/ 

NH  1-9(31)516 

MORRISON  KNUDSEN  CORPORATION 

PEND 

09/06/95 

F.P.M.  PISK,  RANDAL 

HINSDALE  EAST 

RECOf^TRUCT.,  WIDEN,  OVERLAY,  SEAL  t.  COVER,  3 CONC 

. BM.  BR. 

04/10/97 

12/06/95 

PHONE  NO  :228-9478 

9.9S0 

ffli  $ 6,904,834  $ 6,873,278 

i 7,059,175 

lE/05/97*** 

98y. 

m 

RTS  B%-Ub)h 

PRINCE,  INC 

01/04/96 

F.P.M.  ARTHUR,  RONALD  T. 

‘t.S  MI.  N.W.  OF  GLASGOW  - N.H. 

PMS  OVERLAY,  SEAL  t COVER 

05/01/96 

PHONE  NO  ! 787-5701 

RTS  S50-l(3)0 

APPR 

06/14/97*** 

1 ML  WEST  OF  WOLF  POINT  - NOR 

PMS  OVERLAY,  SEAL  ^ COVER 

11/26/96 

RTS  388-1(2)0 

6.3  ML  SOUTH  OF  BAKER  - SOUTH 

PMS  OVERLAY,  SEAL  t COVER 

RTS  W5-l(8)18 

APPR 

FROID  - EAST 

PMS  OVERLAY,  SEAL  t COVER 

04/30/97 

RTS  ^>93-1(1)0 

1.0  ML  NORTH  OF  BAKER  - NORTH 

PMS  OVERLAY,  SEAL  ^ COVER 

CONTRACT  TOTAL  57.800 

nil  $ 3,561,815  $ 3,168,314 

$ 3,094,428 

%l 

727. 

IM  9^^-3(43)113 

CENTURY  COMPANIES, 

JV 

01/04/96 

F.P.M.  LAUCKNER,  JAMES 

HATHAWAY  REST  AREA 

REHABILITATE  REST  AREAS  EB  i WB 

04/19/96 

PHONE  NO  : 365-2877 

IM  94-6(48)193 

06/14/97*** 

BAD  ROUTE  REST  AREA 

REHABILITATE  REST  AREA  !,  HCS  SITE 

CONTRACT  TOTAL  0.000 

km  $ 1,013,765  $ 1,806,841 

$ 1,221,978 

98X 

90'/. 

IM  94-4(49)154 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PEND 

03/07/96 

F.P.M.  SWANSON,  ROBERT  E. 

CUSTER  COUNTY  LINE  - WEST  - 

GR,  PMS  OVERLAY,  SEAL  ^ COVER 

04/28/97 

04/16/96 

PHONE  NO  :238-1093 

0.859 

mi  $ 7,739,779  $ 6,395,008 

$ 6,280,609 

08/86/98*** 

98'/. 

84'/. 

STPS  801-1(8)0 

PRINCE,  INC 

05/02/96 

F.P.M.  BARTH,  TIM 

JCT.  MONTANA  HIGHWAY  13  - EAST 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER 

06/84/96 

PHONE  NO  :653-1050 

5.907 

mi  $ 1,689,615  $ 1,776,170 

$ 1,736,786 

08/27/97*** 

98y. 

100'/. 

♦»»  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 


DATE:06/lS/97 

»«  GLENDIVE  DISTRICT  «« 

PAGE  NO:  12 

PRIME  CONTRACTOR 

MONT. DEPT,  field  PROJECI  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT  5i  CONT. 

PROJECT  TIME 

COMPLETED  USED 

RTF  61-'t(l^f)118 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

06/04/96 

F.P.M.  EIDE,  LEON 

MALTA  - SOUTH 

PMS 

OVERLAY,  SEAL  1 COVER 

04/29/97 

07/30/96 

PHONE  NO  : 365-2877 

RTF  61-4(15)105 

ZORTMAN  TRAIL  - NO.  1 SO.  - 

PMS 

OVERLAY,  SEAL  1 COVER 

07/10/97*** 

CONTRACT  TOTAL 

52.400 

mi 

$ 2,717,743  $ 2,694,220 

$ 

2,322,679 

86X  67X 

RTF  54-1(5)17 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

06/04/96 

F.P.M.  FRETTE,  KURT 

BROADUS  - SOUTH 

PMS 

OVERLAY,  SEAL  t COVER 

04/29/97 

06/19/96 

PHONE  NO  :778-3506 

12.200 

mi 

$ 1,991,792  % 2,323,305 

$ 

2,188,786 

08/13/97*** 

94X  667. 

NH  1-8(20)472 

PRINCE,  INC 

07/09/96 

F.P.M.  RISK,  RANDAL 

MALTA  - SACO 

PMS 

OVERLAY,  SEAL  1 COVER,  MCS  SCALE  SITE 

08/28/96 

PHONE  NO  :228-9478 

27.354 

mi 

$ 4,418,162  $ 4,296,410 

$ 

2,812,391 

02/04/98*** 

65X  73X 

STPS  515-1(4)2 

WICKENS  CONSTRUCTION, 

INC. 

07/09/96 

F.P.M.  ARTHUR,  RONALD  T. 

PLENTYWOOD  - SOUTHWEST 

PMS 

OVERLAY,  SEAL  t COVER 

07/22/96 

PHONE  NO  : 787-5701 

RTS  515-1(5)1 

BIG  MUDDY  CREEK  - NO.  1 SO. 

GR.i 

, AGG.  SURF.,  PMS,  SEAL  t COVER 

01/25/98*** 

CONTRACT  TOTAL 

6.430 

mi 

$ 2,328,750  $ 2,082,618 

$ 

1,723,649 

83X  65X 

RTF  2-1(22)21 

MARVIN  A.  REHBEIN 

07/09/96 

F.P.M.  FRETTE,  KURT 

20  MILES  EAST  OF  MILES  CITY  - 

PMS  OVERLAY,  SEAL  L COVER 

08/13/96 

PHONE  NO  : 778-3506 

RTF  2-1(21)13 

08/07/97*** 

13  MILES  EAST  OF  MILES  CITY  - 

PMS  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL 

14.266 

mi 

$ 3,241,566  * 3,457,370 

$ 

3,135,866 

91X  90X 

IM  94-3(47)86 

PRINCE,  INC 

07/09/96 

F.P.M.  MARTIN,  DOUGLAS 

COLSTRIP  INTERCHANGE  - EAST  t 

COLD  MILL  1 PMS 

08/13/96 

PHONE  NO  : 232-1093 

31.100 

mi 

$ 2,882,432  $ 2,500,070 

$ 

2,191,600 

08/30/97*** 

88X  58X 

STPP-NH-STPS  0002(244) 

ACCENT  STRIPE  INC 

08/02/96 

F.P.M.  LAUCKNER,  JAMES 

1996  - DISTRICT  4 - DURABLE  PA 

EPOXY  t THERMOPLASTIC  PAVEMENT  MARKINGS 

05/28/97 

PHONE  NO  : 365-2877 

169.440 

mi 

$ 484,679  $ 490,172 

$ 

4,900 

07/18/97*** 

IX  447. 

IM  94-3(44)99 

EDWARD  T.  CORPS  CONST. 

10/10/96 

F.P.M.  MARTIN,  DOUGLAS 

FORSYTH  MCS  SCALE  (W  B) 

SCALE  PIT  t APPROACH  SLAB 

/ / 

PHONE  NO  :232-1093 

0.000 

km 

$ 146,556  $ 73,759 

$ 

738 

09/15/97*** 

IX  34X 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  05/31/97 


DATE:06/lE/97 

GLENDIVE  DISTRICT  »♦* 

PAGE  NO:  13 

PRIME  CONTRACTuR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL  “ 

75WARDDATE 

PERCENT 

TTCONTT 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

BR  9042(10) 

EDWARD  T.  CORPS  CONST. 

PEND 

10/10/96 

F.P.M.  BACON,  DAVID 

USRS  MAIN  CANAL  - NORTH  OF  SID 

P.S.  TRI-DECK  BEAM  BRIDGE  t APPROACHES 

06/12/97  11/06/96 

PHONE  NO  ; 365-2877 

0.351 

kill 

$ 182,403  $ 152,456  % 135,888 

05/23/97 

looy. 

77. 

SF-STPS  447-1(11)12 

S K CONSTRUCTION,  INC. 

11/14/96 

F.P.M.  MARTIN,  DOUGLAS 

12  MI.S  OF  ROSEBUD  SOUTH 

GR.,  AGG.  SURF., 

PMS  AND  SEAL  t COVER 

03/20/97 

PHONE  NO  ;832-1093 

RTS  446-1(1)0 

10/09/98*** 

CARTERVILLE-SOUTH 

GR.,  AGG.  SURF., 

PMS  AND  SEAL  1 COVER 

CONTRACT  TOTAL  6.689 

km 

$ 2,514,661  $ 2,341,741  $ 481,063 

EIX 

m 

BR  25-1(24)46 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  GREUFE,  LARRY 

MISSOURI  RIVER  BRIDGE-SOUTH  OF 

GR.,  AGG.  SURF., 

PL.  MIX  BIT.  SURF.,  SEAL  t COVER  AND  BRIDGE 

02/12/97 

PHONE  NO  -.653-1050 

0.094 

kffl 

$ 4,166,617  $ 4,538,099  $ 875,570 

05/14/98*** 

197. 

NH  1-10(36)645 

DIAMOND  CONSTRUCTION,  INC. 

12/12/96 

F.P.M.  ARTHUR,  RONALD  T. 

CULBERTSON  REST  AREA 

REST  AREA,  MCS  SCALE  1 WEIGH  IN  MOTION  SYSTEM 

04/22/97 

PHONE  NO  :787-5701 

0.000 

km 

$ 2,003,175  $ 1,942,007  $ 83,523 

01/31/98*** 

4X 

137. 

BR  9053(16) 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  RISK,  RANDAL 

MILK  RIVER-SOUTHWEST  OF  GLASGO 

GR.,  AGG.  SURF., 

STEEL  BEAM  BRIDGE 

01/20/97 

PHONE  NO  : 228-9478 

0.070 

km 

$ 1,128,674  $ 1,015,866  $ 346,541 

10/26/97*** 

347. 

247. 

RTS  201-2(9)46 

RIVERSIDE  CONTRACTING,  INC. 

12/12/96 

F.P.M.  BARTH,  TIM 

JUNCTION  MT  16  - EAST  t WEST 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  i COVER 

/ / 

PHONE  NO  : 653- 1050 

RTS  202-1(1)0 

10/30/97*** 

JUNCTION  MT  23  - SOUTHEAST 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

RTS  250-1(4)38 

BOXELDER  CREEK  - NORTH  t SOUTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  1 COVER 

RTS  261-2(3)31 

SHADWELL  CREEK  - NORTH  t SOUTH 

PL.  MIX  BIT.  SURF.  OVERLAY  SEAL  t COVER 

RTS  327-1(6)0 

BAINVILLE  NORTH  i SOUTH 

PL.  MIX  BIT.  SURF  OVERLAY,  SEAL  t COVER 

RTS  438-1(8)13 

22  KM  NORTH  OF  NASHUA  - NORTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

RTS  480-1(2)0 

MISSOURI  RIVER  BRIDGE  - NORTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL  115.390 

km 

$ 3,663,822  $ 3,504,388  $ 494,415 

147. 

237. 

♦♦♦  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 
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PRIME  CONTRACIOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

X CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BR  9055(6) 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  BACON,  : 

DAVID 

BEAVER  CREEK  - S OF  WIBAUK 

GR.,  AGG.  SURF.,  PS  CONC. 

, BEAM  BRIDGE 

04/21/97 

PHONE  NO  : 365-2877 

0.056 

km 

$ 

473,137 

$ 459,733 

i 

78,339 

10/16/97***  177. 

257. 

SMP  0699(96) 

PRINCE,  INC 

12/12/96 

F.P.M.  SWANSON 

, ROBERT  E. 

CRUSH  AND  STOCKPILE  - GLENDIVE 

CRUSH  t STOCKxPILE 

/ / 

PHONE  NO  : 232-1093 

0.000 

mi 

$ 

173,540 

$ 169,000 

$ 

0 

06/14/97***  OX 

06/30/97 

SMP  4299(96) 

FISHER  SAND  AND  GRAVEL 

CO. 

12/12/96 

F.P.M.  ARTHUR, 

RONALD  T. 

CRUSH  AND  STOCKPILE  - GLENDIVE 

CRUSH  1 STOCKPILE 

03/17/97 

PHONE  NO  :787-5701 

0.000 

mi 

$ 

363,650 

$ 282,055 

$ 

33,588 

07/21/97***  127. 

06/30/97 

IM  94-6(44)212 

COP  CONSTRUCTION  CO. 

02/11/97 

F.P.M.  BACON,  ; 

DAVID 

DRY  CREEK  - GLENDIVE 

BRIDGE  DECK  OVERLAY 

05/16/97 

PHONE  NO  : 365-2877 

0.000 

mi 

$ 

531,182 

$ 448,158 

$ 

0 

01/12/98***  07. 

33X 

IM  94-5(27)163 

PRINCE,  INC 

02/11/97 

F.P.M.  LAUCKNER,  JAMES 

PRAIRIE  COUNTY  LINE  - EAST 

HILL,PMBS  OVERLAY, SEAL  t COVER  t SLOPE  FLATTENING 

05/29/97 

PHONE  NO  ;365-8877 

10.170 

km 

$ 

4,126,755 

$ 3,967,318 

$ 

47,980 

02/13/99***  IX 

227. 

STPP  2-2(9)77 

EMPIRE  SAND  AND  GRAVEL 

CO., INC 

03/27/97 

F.P.M.  FRETTE, 

KURT 

BAKER-WEST 

GR.AGG.SURF.PL.MIX  BIT.SURF.SE  AL  t COVER  1 STRUCTURES 

/ / 

PHONE  NO  -.778-3506 

5.226 

mi 

$ 

4,538,454 

$ 4,371,371 

$ 

43,716 

05/23/99***  17. 

87. 

GLENDIVE  DISTRICT  TOTALS 

i 

72,087,224 

% 68,833,401 

$ 44,285,989 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 
***  BILLINGS  DISTRICT  *«» 


PRIME  CONTRACTOR 

tont.dept:  field ' PRUJECT' manager  ■ 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

original 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCERT  y.  CONT. 

PROJECT  TIME 

COMPLETED  USED 

NH  63-6(4)29  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

APPR 

05/12/94 

F.P.M.  TILZEY,  RONALD 

EDDIES  CORNER  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

01/25/96 

05/24/94 

PHONE  NO  :538-8732 

10.358 

ffli  $ 8,537,068  $ 7,644,405 

% 8,801,391 

06/14/97*** 

m 

86X 

STPSNHSTPPI  2(141) 

MARK  RITE  LINES  OF  MONT.,  INC. 

06/29/94 

F.P.M.  STUDEBAKER,  RAYMOND 

DISTRICT  5-EXPERIMENTAL  EPOXY 

EXPERIMENTAL  EPOXY  MARKINGS 

08/09/94 

PHONE  NO  : 252-7329 

75.600 

mi  $ 531,904  $ 361,046 

% 331,838 

06/14/97*** 

92y. 

10/15/94 

NH  14-5(13)167  F 

S K CONSTRUCTION, 

INC. 

PEND 

06/30/95 

F.P.M.  HUBER,JOHN 

ROUNDUP  - WEST 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

01/22/97 

08/05/95 

PHONE  NO  :657-0262 

NH  16-2(7)46  F 

PEND 

06/14/97*** 

ROUNDUP  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  1 CONC.  BR. 

04/15/97 

CONTRACT  TOTAL 

2.772 

mi  % 3,151,104  $ 3,194,053 

$ 3,619,145 

m 

90X 

IM  90-9(81)503  F 

RIVERSIDE  CONTRACTING,  INC. 

PEND 

10/12/95 

F.P.M.  DYEKMAN,JEFF(ACTING) 

DUNMORE  - SOUTH 

RECONSTRUCTION,  HOT  RECYCLE  OVERLAY 

05/07/97 

03/18/96 

PHONE  NO  ; 657-0262 

RTF  48-1(16)0 

APPR 

05/03/97 

CITY  OF  HARDIN 

PMS  OVERLAY,  SEAL  t COVER 

04/16/97 

CONTRACT  TOTAL 

11.213 

km  $ 7,475,227  $ 7,400,450 

$ 7,665,175 

lOOX 

84X 

STPS  466-1(2)0 

SLETTEN  CONSTRUCTION  CO 

11/20/95 

F.P.M.  TILZEY,  RONALD 

BIG  SPRING  - NO. 

WIDEN,  PMS  OVERLAY,  75  FT.  CONC.  BEAM  BR. 

04/16/96 

PHONE  NO  : 538-8732 

2.136 

mi  $ 1,121,774  $ 1,251,153 

$ 1,191,747 

06/14/97*** 

957. 

79X 

BR-NH  4-2(12)54  F 

COP  CONSTRUCTION  CO. 

03/07/96 

F.P.M.  NELSON,  ROD 

YELLOWSTONE  RIV.  BR.  - S.E.  OF 

GR,  AGG.  SURF.,  PMS,  SEAL  6 COVER,  GIRDER  BR. 

07/02/96 

PHONE  NO  :657-0260 

1.028 

mi  $ 4,193,928  $ 4,891,892 

$ 3,507,470 

12/19/97*** 

727. 

55X 

IM  90-8(136)446  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/02/96 

F.P.M.  SHUPAK,TOM 

WEST  BILLINGS  INTERCHANGE-ABUT 

ABUTMENT  WALLS 

06/03/96 

PHONE  NO  :245-0370 

IM  90-8(131)450 

PEND 

06/30/98*** 

27TH-L0CKW00D 

HOT  RECYCLED  PMS  OVERLAY,  SEAL  1 COVER,  BR.  DECK  REHAB. 

04/14/97 

CONTRACT  TOTAL 

3.611 

mi  $ 7,207,729  $ 6,228,229 

$ 4,856,145 

78X 

127X 

STPHS  0002(217) 

ACE  ELECTRIC  INC 

05/02/96 

F.P.M.  SHUPAK,TOM 

2 LOCATIONS-DIST.  5 -ELECTRICA 

FLASHER,  PAVEMENT  MARKINGS,  AND  SIGNING 

07/03/96 

PHONE  NO  : 245-0370 

0.000 

mi  $ 60,648  $ 72,358 

$ 25,397 

06/14/97*** 

35X 

60X 

»»*  ESTIMATED  COMPLETION  DATE 


-mi 


4i:  -m-^J  -> 


J. 


i'.'v  J iy.  m 




H?tJCSP  W3 


Sc^-.7t 


m 


■•'Siy  ' irr.;  i?0^ 

{■•*  >Ai^.:'  ' 


■“;  :<-.  ;;.j: 

-■^  - }: 


'V^.i 


X 

•i.Ti«£  - 


'5.. 


' # «1 
mi(^-  - :^«#wa'  ■ 

im  ^ 
W{£m^rjr3  ■' 
-■!Am.7T<(rrj-«3 


:il.. 


S.IW  - ttJvirs.  ii8 


■•^’  ..'-^  , .-55  ..-  - j«JJmi,i 

■»  L'^’.f  ' 


T..„ 

" '3 '«f: ‘3V':;3I  Tf^  ■■’■' 


stqt  . Tg^':i 


t"PA 


ha*- 


' msismsma  . 

.■>.-^'V  :nv*:^-v-*  ,r.rAaj'aV  8 ,tei(!-»l{3i,(&ii!U  S 

is'  oas.o  ■ 


JT«  i^yi  B,mxi  iTilAW  m 1 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 


DATE;06/lE/97 

*«  BILLINGS  DISTRICT  »*» 

PAGE  NO:  16 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

OR  1(3  INAL 

AWARD  DATE 

TERCENT  TCORT: 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

HODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  COMPLETED 

USED 

RTF  37-1(20)0 

JTL  GROUP,  INC.-BILLINGS 

06/04/96 

F.P.H.  SLOE,  DAVID  A. 

LITTLE  BIGHORN  BATTLEFIELD-EAS 

PMS  OVERLAY,  SEAL  t COVER 

/ / 

PHONE  NO  :657-0861 

8.655 

mi  $ 

978,161  $ 983,225  $ 0 

04/14/98*« 

OX 

0'/. 

NH  53-1(18)16  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

07/09/96 

F.P.M.  KEGLEY,  MEL 

ACTON-NORTHWEST 

GR.,  AGG.  SURF.,  PMS,  SEAL  t COVER 

08/02/96 

PHONE  NO  : 657-0259 

ll.W 

mi  $ 

9,982,965  $ 9,698,698  $ 5,928,342 

10/22/98*** 

61X 

m 

BR  9005(8) 

SLETTEN  CONSTRUCTION  CO 

08/02/96 

F.P.H.  SLOE,  DAVID  A. 

CLARK  FORK  OF  YELLOWSTONE 

PRESTRESSED  BEAM  BRIDGE 

09/10/96 

PHONE  NO  :657-0261 

0.760 

km  i 

630,484  % 631,007  $ 440,733 

08/22/97*** 

70X 

64X 

STPP  91-1(6)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

08/02/96 

F.P.H.  BERGEN,  PERRY 

BIG  TIMBER  BUSINESS  LOOP 

HILLING,  PMS  OVERLAY  AND 

SEAL  t COVER 

08/19/96 

PHONE  NO  : 932-4872 

2.815 

mi  i 

1,326,162  % 1,484,484  $ 1,356,011 

06/14/97*** 

91X 

9oy. 

BR  9056(29) 

COP  CONSTRUCTION  CO. 

09/04/96 

F.P.H.  NELSON,  ROD 

CLARKS  FORK  OF  YELLOWSTONE  RIV 

PRESTRESSED  BEAM  BR. 

10/04/96 

PHONE  NO  : 657-0260 

0.396 

mi  $ 

1,044,600  $ 909,091  $ 573,046 

09/22/97*** 

63'/, 

49’/. 

NH-STPP  0002(279)  - (05^^) 

J AND  S CONSTRUCTION 

09/04/96 

F.P.M.  TILZEY,  RONALD 

MCS  SCALES  SITES  DISTRICT  5 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

09/19/96 

PHONE  NO  ; 538-8732 

0.000 

mi  $ 

486,970  * 481,009  $ 406,396 

08/11/97*** 

84X 

60X 

STPP  45-1(14)0 

S K CONSTRUCTION,  INC. 

10/10/96 

F.P.M.  BERGEN,  PERRY 

BIG  TIMBER  - NORTH 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  t COVER,  P.S.  BR. 

10/28/96 

PHONE  NO  :932-4872 

7.981 

mi  $ 

5,945,331  $ 5,478,423  $ 2,146,713 

02/11/99*** 

39'/ 

16’/. 

STPE  0002(169) 

DONNES  CONSTRUCTION 

10/10/96 

F.P.M.  SHUPAK,TOH 

2 LOCATIONS  - BILLINGS  DISTRIC 

GR, RIPRAP, FENCE 

03/13/97 

PHONE  NO  :245-0370 

0.000 

mi  $ 

97,464  $ 84,415  $ 48,709 

06/14/97*** 

5BX 

77X 

IM  0002(65) 

OMO  CONSTRUCTION  INC 

12/12/96 

F.P.M.  KEGLEY,  MEL 

INTERSTATE  SIGNING  - BILLINGS 

INTERSTATE  SIGNING  - BILLINGS 

03/26/97 

PHONE  NO  : 657-0259 

57.000 

km  $ 

2,983,689  S 2,633,050  $ 49,339 

03/07/98*** 

2X 

14X 

**♦  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  05/31/97 


DATE!06/12/97 

*♦*  BILLINGS  DISTRICT  **♦ 

PAGE  NO;  17 

PRIME  CONTRACIOR 

MUN1.UEPT.  FIELD  PRUJELI  MANAGER 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DA  IE 

WORK  BEG. 
WORK  COMP. 

PERCENT  X CQNT. 

PROJECT  TIME 

COMPLETED  USED 

RTF  7E“1(^)10 

BELFRY  - NORTH 

17.500 

JTL  GROUP,  INC.-BILLINGS 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

km  * 7^*8,152  $ 636,36^f  $ 6,36^f 

12/12/96 
/ / 

09/12/97m 

F.P.M.  TILZEY,  RONALD 
PHONE  NO  :538-8732 

IX  ^ 

OX 

RTS  31«f-l(ll)0 

DECKER  “ NORTH 

51.360 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PL.MIX  OVERLAY,SEAL  t COVER  t SHOULDER  REPAIR 
km  $ 2,«1,667  $ 1,754,000  $ 307,355 

02/11/97 

04/07/97 

05/12/98*** 

F.P.M.  SHUPAK,TOM 

PHONE  NO  :E45-0370 

18X 

30X 

BR  81”1(7)25 

JUDITH  RIVER  BRIDGE  REMOVAL 

0.000 

EDWARD  T.  COPPS  CONST. 

BRIDGE  REMOVAL 

km  $ 30,082  $ 24,853  $ 0 

03/11/97 
/ / 

10/20/97*** 

F.P.M.  TILZEY,  RONALD 
PHONE  NO  : 538-8732 

OX 

3X 

STPU  1002(6) 

VIRGINIA  TO  WISCONSIN  ON  RIMRO 

0.000 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR.AGG.SURF.t  a.MIX  BIT.SURF. 

mi  $ 1,219,464  $ 1,091,406  % 10,914 

03/27/97 
/ / 

05/04/98*** 

F.P.M.  HUBER,JOHN 

PHONE  NO  : 657-0262 

IX 

OX 

BILLINGS  DISTRICT  TOTALS 

* 60,184,572  i 56,933,610  $ 41,272,229 

5911 

lOFALS  PUR  ALL  P’RUJECIS: 

*326,431,097  *3o0, 965,931  *194,359,9/5 

62X 

6^ 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 
»»*  MISSOULA  DISTRICT  *»« 


PAGE  NO:  1 


PRIME  CONTRACTOR 

HUNT. DEPT.  FIELD' PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE  ' 

PERCENT 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BR-STPP  6-1(65)83 
PARADISE  - EAST  (WEST  SECTION) 


3.055 


D.H.  BLATTNER  ^ SONS,  INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  I COVER,  TWO  STL.  GIR.  BR'S. 

(Hi  i 9,983,036  $ 9,756, m $ 9,875,069 


10/18/95  F.P.M.  MAART,  WILLIAM  C. 
01/08/96  PHONE  NO  :583-5856 
18/18/97***  95'/.  617. 


STPP  83-8(7)48 
MISSOULA  COUNTY  LINE-NORTH 


A-1  PAVING,  INC 

WIDEN,  PMS,  SEAL  i COVER 

17.340  mi  $ 5,438,848  $ 5,636,818  $ 8,748,431 


08/07/96  F.P.M.  CHRIS I NGER, KENNETH  L 

03/85/96  PHONE  NO  : 755-8566 

05/80/98***  497.  547. 


IM  90-1(118)64 
TARKIO-EAST 


10.054 


RIVERSIDE  CONTRACTING,  INC. 

PMS  OVERLAY,  SEAL  t COVER,  BRIDGE  DECK  REHAB, 
mi  $ 7,375,568  t 7,638,763  $ 7,419,006 


03/07/96  F.P.M.  MCKINNEY,  JOHN 
03/88/96  PHONE  NO  :583-5863 
09/86/98***  977. 


657. 


NH-PLH  5-3(61)115  F 
GRANDVIEW  - NORTH 
PLH-NH  5-3(68)183  F 
MONTANA  40  - SOUTH 
CONTRACT  TOTAL 


SCHELL I NGER  CONST  CO., INC. 


5.083  mi 


GR,  AGG.  SURF.,  PMS,  SEAL  i COVER,  PS  CONC. 
GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 


% 9,570,088  $ 7,618,818  $ 8,859,547 


APPR  04/11/96  F.P.M.  ROBERTS,  JAMES 

03/87/97  05/06/96  PHONE  NO  :758-0531 

07/85/97*** 


987. 


887 


RTF  5-8(74)93 

10  MILES  NORTH  OF  DAYTON-NORTH 


A-1  PAVING,  INC 

PMS  OVERLAY,  SEAL  t COVER 
81.640  mi  $ 1,749,157  $ 1,694,165  $ 1,534,930 


06/04/96  F.P.M.  KALBERG,  J.  GARY 

07/88/96  PHONE  NO  : 857-3395 

07/15/97***  917. 


STPP  6-1(70)15 
NOXON-EAST 


RIVERSIDE  CONTRACTING,  INC. 

SLOPE  FLATTENING,  PMS  OVERLAY,  SEAL  ^ COVER 
13.198  km  $ 1,443,091  $ 1,556,458  $ 1,547,174 


06/04/96  F.P.M.  ROEDEL,  DONALD 
06/80/96  PHONE  NO  :755-8559 
07/15/97***  997. 


987 


IM  90-1(184)0 
LOOKOUT  PASS  - GUARDRAIL 


5.800 


FRANK  GURNEY,  INC 

CONC.  MED.  RAIL,  PCCP  GROOVING  i GR. 

mi  $ 643,703  $ 655,807  % 648,874 


07/09/96  F.P.M.  JOHNSON,  ROBERT  L. 

09/09/96  PHONE  NO  : 583-5864 

08/01/97***  987.  677. 


CM  0008(158) 

SIGNAL  OPERATION  IMPROVEMENTS- 


0.000 


SCOTT  CONSTRUCTION,  INC. 

TRAFFIC  SIGNAL  t INTERSECTION  IMPROVEMENT 
mi  $ 1,370,188  $ 1,448,380  $ 360,195 


08/08/96  F.P.M.  SULLIVAN,  SHEILA 
04/15/97  PHONE  NO  :583-5877 
09/86/97***  857  347. 


STPHS-NH  5-3(68)108 
SOUTH  OF  SOMMERS 


0.448 


A-1  PAVING,  INC 

CURVE  RECONSTRUCTION,  PMS,  SEAL  6 COVER  AND  RET.  WALLS 
mi  $ 715,035  $ 559,365  $ 447,434 


08/08/96  F.P.M.  KALBERG,  J.  GARY 

09/11/96  PHONE  NO  : 857-3395 

09/80/97***  807.  857. 


*»*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 


BATE: 07/ 11/97 

♦**  MISSOULA  DISTRICT  *** 

PAGE  NO:  8 

PRIME  CUNIRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

7.  CONI. 

TIME 

USED 

STPP  5E-2(E4)33 
CRESTON  - SOUTH 


7.078 


SCHELLINGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  I COVER 

km  $ 7,060,381  $ 6,111,894  $ 8,986,519 


09/04/96  F.P.M.  MITCHELL,  JAMES  D. 
09/83/96  PHONE  NO  : 755-8557 
05/08/99***  48y.  34il 


STPS  869-1(11)5 
CORVALLIS  - NORTH  t SOUTH 


A-1  PAVING,  INC 

WIDEN,  PMS  OVERLAY,  SEAL  t COVER.  5 CANAL  STRUCTURES 
7.310  km  $ 8,758,687  $ 8,880,351  $ 8,115,844 


09/04/96  F.P.M.  SULLIVAN,  SHEILA 

11/04/96  PHONE  NO  : 583-5877 

07/13/98***  m 537. 


STPHS  8199(88) 

SOUTH  14TH  STREET  WEST  t JOHNS 


0.000  mi 


PAVLIK  ELECTRIC  CO,  INC 
TRAFF.  SIGNALS  t THERMOPLASTIC  PVMT.  MKGS 


77,138  $ 78,749  $ 58,535 


09/04/96  F.P.M.  SULLIVAN,  SHEILA 

10/07/96  PHONE  NO  :583-5877 

07/15/97***  807.  877. 


RTF  1-8(87)188 

KALISPELL  STRIP  AND  LASALLE  RO 
RTF  58-1(13)18 
BIGFORK  NORTH  L SOUTH 
CONTRACT  TOTAL  80.075  km 


A-1  PAVING,  INC 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  I COVER 


SEAL  i COVER 


841,086  $ 797,465  $ 518,856 


18/18/96  F.P.M.  CHRISINGER,KENNETH  L 
04/14/97  PHONE  NO  :755-8566 
08/86/97*** 


647. 


497 


RTS  473-1(1)0 
WEST  FORK  ROAD 
RTF  7-1(75)39 
CHARLOS  HEIGHTS  - NORTH 
CONTRACT  TOTAL 


JENSEN  PAVING 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  t.  COVER 


SEAL  i COVER 
31.881  km 


908,365  $ 884,388  $ 15,704 


18/18/96  F.P.M.  SULLIVAN,  SHEILA 

05/16/97  PHONE  NO  : 583-5877 

10/15/97*** 


657. 


RTS  474-1(4)8 
DESMET  INTERCHANGE-WEST 


JTL  GROUP,  INC. -MISSOULA 
PL  MIX  BIT.  SURF.  OVERLAY,  SEAL  I COVER 
1.500  mi  $ 104,871  $ 79,883  t 60,068 


18/18/96  F.P.M.  JOHNSON,  ROBERT  L. 
06/17/97  PHONE  NO  : 583-5864 
07/15/97***  767.  07. 


SMP  3899(96) 

CRUSH  AND  STOCKPILE  - MISSOULA  CRUSH  t STOCKPILE 

0.000  mi 


L.S.  JENSEN  t SONS  INC 
886,400  $ 319,866  $ 


18/18/96  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  ; 583-5877 

07/85/97***  07.  09/30/97 


DPI  0195(001)  F 

MISSOULA  1-90  AIRPORT  INTERCHA 
STPX  38758(8) 

WEST  BROADWAY  (EAST  SECTION) 

CONTRACT  TOTAL  0.994 


JTL  GROUP,  INC. -MISSOULA 
GR.AGG  SURF.PL  MIX  SURF.S  t C AND  STRUCTURES 

GR.AGG  SURF. PL  MIX  OVERLAY. S I C AND  WIDENING 
mi  $ 10,016,486  $ 7,153,914  $ 1,758,894 


03/11/97  F.P.M.  JOHNSON,  ROBERT  L. 
03/87/97  PHONE  NO  : 583-5864 
07/15/97*** 

847.  83)1 


*♦*  ESTIMATED  COMPLETION  DATE 
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DATE: 07/ 11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 
***  MISSOULA  DISTRICT  *»« 
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■ PRIME  CUN[RAC!OR 

MDNr.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCLNI 

7.  CONI. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER 

CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  1-1(37)69  F 

RIVERSIDE  CONTRACTING, 

INC. 

03/87/97 

F.P.M.  ROEDEL, 

DONALD 

HAPPY'S  INN  - E i W 

GR., AGG.SURF.pl  mix  BIT.SURF.S  EAL  L cover  i STRUCTURES 

04/81/97 

PHONE  NO  : 755-8559 

11.686 

mi  $ 7,487,036 

$ 6,678,786  $ 

1,341,413 

07/17/99***  80'/. 

15X 

NH-CM  0008(816) 

COP  CONSTRUCTION  CO. 

03/87/97 

F.P.M.  MAART,  1 

WILLIAM  C. 

N RESERVE  ST  - STRUCTURES 

GR.AGG.SURF.pl. MIX  BIT.SURF.S  ^ C t STRUCTURES 

05/13/97 

PHONE  NO  : 583-5856 

8.314 

km  $ 6,497,408 

$ 5,111,000  $ 

354,588 

08/06/99***  n 

157. 

CM  0008(878) 

SCOTT  CONSTRUCTION,  INC. 

03/dim 

F.P.M.  SULLIVAN,  SHEILA 

SIGNAL  OPERATION  IMPROVEMENTS- 

SIGNALS  OPERATION  IMPTOVEMENTS 

/ / 

PHONE  NO  : 583-5877 

0.000 

mi  $ 1,769,867 

$ 1,764,488  % 

17,647 

07/18/98***  ly. 

197. 

BR  9015(36) 

TIMBER  MOUNTAIN  EXCAVATION, INC 

04/84/97 

F.P.M.  KALBERG 

, J.  GARY 

INSTALLING  FINGER  DRAINS, STABI  LIE  SLOPE  t LARGE  SCARPS 

%i\mi 

PHONE  NO  : 857-3395 

0.000 

km  i 66,609 

% 56,933  $ 

33,103 

18/88/97***  587. 

407 

BR  9015(17) 

DICK  ANDERSON  CONSTRUCTION 

04/84/97 

F.P.M.  KALBERG 

, J.  GARY 

SWAN  RIVER  - 1 MILE  WEST  OF  FE 

NEW  PRESTRESSED  CONCRETE  BEAM  BRIDGE 

/ / 

PHONE  NO  : 857-3395 

0.155 

mi  % 713,118 

$ 605,364  $ 

6,055 

04/05/98***  17. 

07. 

STPHS  0008(867) 

PAVLIK  ELECTRIC  CO,  INC 

F.P.M.  KALBERG 

, J.  GARY 

3 LOCATIONS-DISTRICT  1-ELECTRI 

ELECTRICAL  SIGNS 

/ / 

PHONE  NO  : 857-3395 

STPHS  0008(301) 

18/15/97*** 

199^-FLATHEAD  COUNTY-SIGNING-8 

SIGNING,FLASHERS, LUMINAIRES  t SIGNS 

STPHS  0008(303) 

199A-DISTRICT  1-DELINEATORS/SI 

DELINEATORS  t SIGNS 

CONTRACT  TOTAL 

0.000 

km  $ 165,303 

$ 143,530  $ 

1,438 

17. 

0'/. 

IMNHSTPPSTPS  0008(313) 

MARK  RITE  LINES  OF  MONT.,  INC. 

05/88/97 

F.P.M.  MCKINNEY,  JOHN 

1997-Dl -DURABLE  PAVEMENT  MARKI 

1997  DURABLE  PAYEMENT  MARKINGS 

/ / 

PHONE  NO  : 583-5863 

4A 1.500 

mi  $ 759,885 

$ 675,980  $ 

6,761 

09/84/98***  17. 

07. 

MISSOULA  DISTRICT  TOTALS 

i 77,788,430 

% 69,839,847  i 48,036,818 

587. 
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nONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 


DATE;07/ll/97 

»»»  BUTTE  DISTRICT 

PAGE  NO:  'f 

PRIME  CONTRACTOR 

MUNl.DEPI.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT  y,  CONT. 

PROJECT  TIME 

COMPLETED  USED 

STPP  50-2(35)88 

H.  K.  CONTRACTORS,  INC. 

AFPR 

12/15/94 

F.P.M.  MCCORMICK,  THOMAS 

BOZEMAN-FOUR  CORNERS 

GR, 

AGG.  SURF.,  PMS,  SEAL  1 COVER,  WIDEN  AND  PS  CONC  BEAM 

03/24/97 

03/14/95 

PHONE  NO  : 586-5074 

6.159 

mi 

$ 9,072,324  $ 7,378,871  $ 

8,939,522 

07/15/97*« 

98’/. 

85’/. 

IM  2(50) 

COP  CONSTRUCTION  CO. 

06/30/95 

F.P.M.  O'BRIEN, MURRAY 

STATEWIDE  INTERSTATE  BRIDGE  DE 

STATEWIDE  BRIDGE  DECK  REHAB. 

07/20/95 

PHONE  NO  : 782-7443 

1.554 

mi 

$ 2,017,054  $ 1,213,613  $ 

1,235,268 

07/19/97«»* 

98’/, 

70’/. 

IM  15-i»(75)200 

JIM  GILMAN  EXCAVATING 

INC. 

PEND 

08/31/95 

F.P.M.  HELD,  TERRY 

LINCOLN  ROAD-SIEBEN 

PMS  OVERLAY,  SEAL  t COVER  AND  BRIDGE  DECK  REHAB. 

12/19/96 

04/16/96 

PHONE  NO  : 285-4732 

17.094 

mi 

$ 6,122,110  $ 5,490,612  $ 

5,577,690 

09/06/97*** 

98’/. 

877. 

IM  0002(62) 

OMO  CONSTRUCTION  INC 

11/20/95 

F.P.M.  O'BRIEN, HURRAY 

INTERSTATE  SIGNING  - BUTTE 

SIGNING  6 SIGN  SUPPORT  UPGRADE 

03/18/96 

PHONE  NO  : 782-7443 

400.200 

mi 

$ 5,809,670  $ 5,551,624  $ 

5,849,562 

07/15/97*** 

98’/. 

737. 

RTS  279-1(5)23 

BLAHNIK  CONSTRUCTION, 

INC. 

01/04/96 

F.P.M.  ARVISH,HIKE 

WILBORN  NORTHWEST 

PMS  OVERLAY.  SEAL  6 COVER 

07/29/96 

PHONE  NO  : 782-9327 

26.570 

l<m 

$ 1,022,130  $ 1,045,014  $ 

839,043 

07/15/97*** 

80’/. 

77’/. 

NH  8-1(19)27 

JIM  GILMAN  EXCAVATING 

INC. 

06/04/96 

F.P.M.  SACKS,RAY 

MAC  DONALD  PASS  - EAST 

PMS  OVERLAY,  SEAL  t COVER 

08/19/96 

PHONE  NO  : 457-0526 

11.300 

km 

$ 2,208,205  $ 1,972,181  $ 

1,944,379 

07/15/97*** 

99’/. 

109’/. 

STPU  1202(3) 

A.M.  WELLES,  INC. 

08/02/96 

F.P.M.  HELD,  TERRY 

OAK  STREET  - BOZEMAN 

GR.; 

, AGG.  SURF.,  PMS,  CURB  i GUTTER,  SIDEWALK,  SWR  1 WATER 

09/11/96 

PHONE  NO  : 285-4732 

IM  90-6(67)307 

07/15/97*** 

NORTH  7TH  INTERCHANGE-BOZEMAN 

RAMP  WIDENING,  PMS,  SEAL  & COVER 

CONTRACT  TOTAL 

1.285 

mi 

t 1,925,850  $ 1,853,488  $ 

1,683,542 

9iy. 

857, 

STFHS  205-1(16)23 

JTL  GROUP,  INC. -BELGRADE 

PEND 

08/02/96 

F.P.M.  ARVISH,MIKE 

2 MILES  EAST  OF  BELGRADE 

CURVE  REALIGNMENT,  GR,AGG.SURF  . PMS,  SEALi  COVER  AND  SIGNING 

05/15/97 

09/09/96 

PHONE  NO  : 782-9327 

0.500 

mi 

$ 510,860  $ 474,235  $ 

433,960 

07/15/97*** 

92’/, 

977. 

STPP  29-4(20)83 

JIM  GILMAN  EXCAVATING  INC. 

08/02/96 

F.P.M.  0'BRIEN,MURRAY 

HARRISON  AVE.  - BUTTE 

PMS  OVERLAY,  SEAL  t COVER,  STRIPING  1 CURB  RAMPS 

09/18/96 

PHONE  NO  : 782-7443 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 


DATE: 07/ 11/97 

*♦*  BUTTE  DISTRICT  **♦ 

PAGE  NO:  5 

FRTMElMrRACTDR 

MUNl.DEPI.  HELD  RHUJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

percent  '/.  CDNT. 

PROJECT  TIME 

COMPLETED  USED 

RTS  393-1(3)0 

07/15/97*** 

BASIN  CREEK  ROAD 

PMS  OVERLAY,  SEAL  1 COVER 

CONTRACT  TOTAL 

4.000 

mi  $ 

1,218,755 

$ 1,198,649  $ 1,091,499 

9iy, 

61'/. 

STPHS  1299(3) 

JTL  GROUP,  INC. -BILLINGS 

09/04/96 

F.P.M.  MCCORMICK,  THOMAS 

CITY  OF  BOZEMAN  - SAFETY  IMPRO 

SAFETY  IMPROVEMENT 

03/31/97 

PHONE  NO  : 586-5074 

0.000 

mi  $ 

252,828 

$ 268,691  $ 175,656 

07/15/97*** 

65'/. 

lb% 

STPP  14-2(12)33 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PEND 

10/10/96 

F.P.M.  STREETER, STEFAN 

WHITE  SULPHUR  SPRINGS-SOUTH  - 

GR.,  AGG.  SURF.,  PL.  MIX 

BIT.  SURF., 

SEAL  t COVER,  STEEL 

09/19/96 

03/05/97 

PHONE  NO  : 547-3672 

8.604 

mi  $ 

4,501,511 

$ 3,929,526  $ 1,232,373 

ll/10/98*»* 

31'/. 

30'/. 

IM  15-4(81)195 

JIM  GILMAN  EXCAVATING  INC. 

10/10/96 

F.P.M.  SACKS, RAY 

HELENA  - NORTH 

PL.  MIX  BIT.  SURF.,  SEAL 

t COVER 

03/11/97 

PHONE  NO  : 457-0526 

7.333 

km  $ 

1,549,438 

$ 1,344,671  $ 1,057,710 

09/30/97#** 

m 

54X 

STPP  13-1(22)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/10/96 

F.P.M.  WILLIAMS, PAUL 

RAYNOLDS  PASS  - NORTH 

PL.  MIX  BIT.  OVERLAY,  SEAL  & COVER 

05/28/97 

PHONE  NO  : 682-4568 

39.173 

km  $ 

4,213,643 

$ 3,737,737  $ 88,219 

12/16/98*** 

2'/. 

30'/. 

RTS  283-1(2)0 

RIVERSIDE  CONTRACTING,  INC. 

11/14/96 

F.P.M.  WILLIAMS,PAUL 

HARRISON  - PONY 

SEAL  1 COVER 

07/09/97 

PHONE  NO  : 682-4568 

RTS  357-1(2)5 

RUBY  DAM  - NORTH  1 SOUTH 

SEAL  t COVER 

07/15/97*** 

RTS  540-1(8)11 

MILL  CREEK  - N i S 

SEAL  COVER 

CONTRACT  TOTAL 

54.720 

km  $ 

396,981 

1 358,777  $ 3,589 

ly. 

0'/. 

SMP  2299(96) 

JIM 

GILMAN  EXCAVATING  INC. 

12/12/96 

F.P.M.  WILLIAMS, PAUL 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  i STOCKPILE 

03/20/97 

PHONE  NO  : 682-4568 

0.000 

mi  $ 

183,750 

$ 213,115  $ 163,876 

07/25/97*** 

77'/,  06/30/97 

STPS  271-1(8)5 

8.0  KILOMETERS  NORTH  OF  DRUMMO 

RTF  19-2(18)63 

DRUMMOND  - SOUTH 

RTS  271-1(6)0 

DRUMMOND  - EAST  t NORTH 


JIM  GILMAN  EXCAVATING  INC. 

GR.AGG  SURF.PL  MIX  SURF.S  t C 
PL  MIX  OVERLAY. S t C 
PL  MIX  OVERLAY.S  I C 


03/11/97  F.P.M.  SACKS, RAY 
06/10/97  PHONE  NO  :A57-0526 
04/19/98*« 


♦«  ESTIMATED  COMPLETION  DATE 
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DATE; 07/ 11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  06/30/97 
*»♦  BUTTE  DISTRICT  **» 


PAGE  NO:  6 


PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT  TCDfin 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMFIETED 

USED 

RTS  5ia-l(E)0 

HALL  - EAST 

CRACK  SEALING 

RTS  513-1(2)0 

HALL  - WEST 

CRACK  SEALING 

RTF  96-1(1)0 

DRUMMOND  - FRONT  STREET 

PL  MIX  OVERLAY.S  & C 

CONTRACT  TOTAL 

21.810 

km 

$ 

1,297,425  $ 1,198,549 

$ 

36,099 

21, 

117. 

RTS  359-1(3)1 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  ARVISH.MIKE 

CARDWELL-HARRISON 

PL  MIX  OVERLAY.S  i C 

07/07/97 

PHONE  NO  : 782-9327 

12.700 

mi 

$ 

876,425  $ 818,548 

$ 

15,792 

01/10/98*** 

27. 

487 

STPP  13-1(19)65 

WICKENS  CONSTRUCTION,  INC. 

03/27/97 

F.P.M.  BRAZILL, WILLIAM 

NORRIS  - HARRISON 

GR.AGG.SURF.PL.MIX  BIT.SURF.SE  AL  i COVER 

05/06/97 

PHONE  NO  : 685-33 19 

9.839 

nii 

$ 

6,452,616  $ 5,598,216 

$ 459,617 

07/10/99*** 

87. 

147. 

IM  0002(304) 

MARK  RITE  LINES  OF  MONT., 

INC. 

04/24/97 

F.P.M.  HENKEL,  GEORGE 

DIST  2 INTERSTATE  RUMBLE  STRIP 

INSTALLING  RUMBLE  STRIPS 

06/30/97 

PHONE  NO  : 586-5074 

STPP  49-1(15)2 

09/13/97*** 

DILLON  - NORTH  RUMBLE  STRIPS 

INSTALLING  RUMBLE  STRIPS 

CONTRACT  TOTAL 

48.600 

kill 

$ 

184,675  $ 176,456 

$ 

1,766 

17 

257. 

BR  9012(6) 

SLETTEN  CONSTRUCTION  CO 

04/24/97 

F.P.M.  ARVISH,MIKE 

WARM  SPRINGS  CREEK  - ANACONDA 

STRUCTURE  1 APPROACHES 

/ / 

PHONE  NO  : 782-9327 

0.059 

mi 

i 

561,242  $ 427,713 

$ 

4,278 

01/23/98*** 

17. 

07. 

STPP  13-3(2)84 

J AND  S CONSTRUCTION 

05/22/97 

F.P.M.  ARVISH,MIKE 

SAPPINGTON  JCT.  - NORTH 

GUARDRAIL  i DRAINAGE 

/ / 

PHONE  NO  : 782-9327 

9.821 

mi 

$ 

628,640  % 599,061 

$ 

5,992 

01/02/99*** 

17. 

07. 

IM-STPF-NH  0002(314) 

MARK  RITE  LINES  OF  MONT., 

INC. 

05/22/97 

F.P.M.  MCCORMICK.  THOMAS 

1997-D2-DURABLE  PAVEMENT  MARK I 

1997-DE-DURABLE  PAVEMENT 

MARK  I NG 

/ / 

PHONE  NO  : 586-5074 

139.100 

mi 

$ 

278,670  % 253,798 

$ 

2,539 

03/26/98*** 

17. 

07. 

NH  50-1(16)11 

EMPIRE  SAND  AND  GRAVEL  CO. 

,INC 

05/22/97 

F.P.M.  HELD,  TERRY 

YELLOWSTONE  PARK 

32.626 

HOT  RECYCLED  PMS  OVERLAY, SEAL  t COVER 

/ / 

PHONE  NO  : 285-4732 

km 

$ 

4,074,699  $ 3,976,126 

$ 

39,761 

06/18/99*** 

17 

07. 

BUI  IE  UlSlRlCI  lOTALS 

i 

55,359,502  * 49,079,271 

$ 30)BB1 j732 
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DATE! 07/ 11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 
*♦*  GREAT  FALLS  DISTRICT  *** 


PAGE  NO:  7 


PRIME  L'UNIRACIOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

15RARD  DATE 

PERCENT 

7.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BR-STPU  5211(6)  F 

SHUMAKER  TRUCKING  t EXC,  INC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAY  OBLITERATION 

/ / 

PHONE  NO  : 77 1-7 170 

0.325 

mi  $ 757,860  $ 478,500  1 4,785 

07/15/97***  17. 

07. 

NH-BR  24-4(12)138  F 

SLETTEN  CONSTRUCTION  CO 

APPR 

08/31/95 

F.P.M.  BILL  LAY 

SUN  RIVER  BR.  - SUN  RIVER 

- 

WIDEN,  PMS  OVERLAY,  SEAL  t COVER  AND  BRIDGES 

03/27/97  10/12/95 

PHONE  NO  : 264-53 10 

STPHS  10-1(18)4 

07/02/97 

SMELTER  AVE.  OVERPASS-GTF 

OVERHEIGHT  WARNING  SYSTEM 

CONTRACT  TOTAL 

1.781 

mi  $ 3,258,029  $ 2,758,929  1 3,015,195 

1007. 

897. 

NH  1-3(27)219  F 

D.H.  BLATTNER  t SONS,  INC. 

10/12/95 

F.P.M.  DENNIS  LEO 

BROWNING-EAST  t WEST 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER 

11/21/95 

PHONE  NO  : 338-34 17 

NH  1-3(28)222 

02/14/98*** 

BROWNING  URBAN 

PMS,  SEAL  t COVER 

CONTRACT  TOTAL 

7.127 

mi  $ 10,728,180  $ 10,611,222  $ 6,944,229 

657 

857. 

STPP  44-1(10)14 

S K CONSTRUCTION.  INC. 

11/20/95 

F.P.M.  MIKE  KLETTE 

VALIER-EAST 

GR,  PMS,  SEAL  t COVER 

02/14/96 

PHONE  NO  : 278-7078 

13.691 

mi  $ 9,295,163  t 9,337,063  * 8,057,546 

05/15/98***  867. 

687. 

STPP  3-4(6)102 

TWO  MEDICINE  RIVER  - EROSION  C 
STPP  58-1(14)15 
NORTH  OF  KIOWA  - SNOW  FENCE 
CONTRACT  TOTAL  0.046  mi 


EROSION  CONTROL 
SNOW  FENCE 


FLYING  EAGLE  CORPORATION 


135,953  $ 113,371  $ 103,588 


PEND 

04/11/97 


02/07/96  F.P.M.  DENNIS  LEO 
06/12/96  PHONE  NO  :338-3417 
07/15/97*** 

917. 


967. 


NH  10-1(15)3 

UNITED 

MAT'LS  OF  GREAT  FALLS 

PEND 

03/07/96 

F.P.M.  RANDY  AAFEDT 

15TH  ST.  AND  RIVER  DRIVE.  - GR 

GR,  AGG.  SURF.,  PCCP 

12/20/96 

04/22/96 

PHONE  NO  : 77 1-7 170 

STPU  5205(8)  F 

RIVER  DRIVE  (9TH  TO  15TH  ST.  N 

GR,  AGG.  SURF.,  PCCP 

09/06/97*** 

CONTRACT  TOTAL  0.637 

mi  $ 

3,437,481  $ 

3,333,604  $ 3,315,563 

987. 

1217. 

IM  0002(63) 

ALPINE 

CONSTRUCTION,  INC. 

06/04/96 

F.P.M.  RANDY  AAFEDT 

INTERSTATE  SIGNING  - GREAT  FAL 

INTERSTATE  SIGNING 

07/09/96 

PHONE  NO  :771-7170 

182.000 

mi  $ 

2,377,664  $ 

2,155,706  $ 2,144,183 

06/23/97 

1007. 

937. 

BR  9003(16) 

SLETTEN  CONSTRUCTION  CO 

08/02/96 

F.P.M.  GARY  BERG 

MILK  RIVER  BRIDGE  NORTH  OF  LOH 

PRESTRESSED  BEAM  BRIDGE 

09/30/96 

PHONE  NO  : 265-6821 

0.059 

km  $ 

881,373  $ 

764,287  $ 727,568 

06/27/97 

1007. 

667. 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 


DATE; 07/ 11/97 

*»*  GREAT  FALLS  DISTRICT  **♦ 

PAGE  NO:  8 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

DRIGIM.”  ■ 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DA  It 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

rniNT: 

TIME 

USED 

IM  15-5(90)8«(8 

RIVERSIDE  CONTRACTING, 

INC. 

10/10/96 

F.P.M.  DOUG  WILMOT 

HARDY  CREEK  - ULM  SOUTHBOUND 

PL.  MIX  BIT.  OVERLAY,  SEAL  t COVER 

10/30/96 

PHONE  NO  : 77 1-7346 

81.858 

mi  $ 

6,817,870  $ 5,338,817 

$ 

3,830,375 

01/15/99*** 

61X 

39*/. 

STPHS  0008(871) 

ASHBACH  CONSTRUCTION 

10/10/96 

F.P.M.  BILL  LAY 

D3  L D5  - PRIMARY  RUMBLE  STRIP 

RUMBLE  STRIPS 

06/05/97 

PHONE  NO  :864-5310 

0.000 

(til  $ 

180,458  i 78,561 

$ 

19,680 

10/03/97»»* 

m 

m 

RTS  883-8(5)41 

CENTURY  COMPANIES, 

INC. 

-MT 

11/14/96 

F.P.M.  GARY  BERG 

85  KM  N.  LIBERTY  CO.  LINE  N. 

PMS  OVERLAY  AND  SEAL  t COVER 

/ / 

PHONE  NO  ;865-6881 

18.944 

km  $ 

516,444  $ 547,750 

$ 

5,477 

10/07/97*** 

ly. 

87*/. 

RTS  840-1(3)1 

RIVERSIDE  CONTRACTING, 

INC. 

11/14/96 

F.P.M.  GARY  BERG 

CHINOOK  - SOUTH 

PMS  OVERLAY  AND  SEAL  i COVER 

04/84/97 

PHONE  NO  : 865-6881 

16.163 

km  $ 

654,150  % 609,864 

i 

488,709 

07/09/97 

100*/. 

or. 

RTS  331-1(8)8 

RIVERSIDE  CONTRACTING, 

INC. 

11/14/96 

F.P.M.  RANDY  AAFEDT 

BELT  - NORTH 

PMS  OVERLAY  AND  SEAL  & COVER 

01/30/97 

PHONE  NO  :771-7170 

13.747 

km  $ 

547,538  $ 517,533 

$ 

359,838 

07/15/97*** 

69'/ 

33*/. 

RTS  833-1(6)0 

PRINCE,  INC 

11/14/96 

F.P.M.  GARY  BERG 

HAVRE  - NORTH 

PMS  OVERLAY  AND  SEAL  1 COVER 

08/10/97 

PHONE  NO  : 865-6881 

81.600 

km  $ 

1,411,733  $ 1,304,840 

i 

888,698 

11/11/97*** 

647. 

55X 

SMP  1499(96) 

A.M.  WELLES,  INC. 

18/18/96 

F.P.M.  RANDY  AAFEDT 

CRUSH  AND  STOCKPILE  - GREAT  FA 

CRUSH  t STOCKPILE 

08/03/97 

PHONE  NO  :771-7170 

0.000 

mi  $ 

877,380  $ 880,916 

$ 

870,950 

07/08/97 

looy. 

06/30/97 

RTF-STPHS  1-3(88)810 

SLETTEN  CONSTRUCTION  CO 

08/11/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  BRIDGE 

STRUCTURE  REHABILITATION 

07/10/97 

PHONE  NO  : 338-34 17 

0.886 

mi  $ 

358,068  $ 371,851 

$ 

3,713 

18/15/97*** 

1'/. 

8iy. 

BR  9050(7) 

TAMIETTI  CONST.  CO. 

, INC. 

03/87/97 

F.P.M.  MIKE  KLETTE 

TETON  RIVER  - S.W.  OF  COLLINS 

STRUCTURE  AND  APPROACHES 

/ / 

PHONE  NO  : 878-7078 

0.048 

km  $ 

443,381  $ 438,391 

$ 

4,384 

01/84/98*** 

r/. 

88'/. 

»»*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 


DATE; 07/ 11/97 

»**  GREAT  FALLS  DISTRICT  «* 

PAGE  NO:  9 

PRIME  CONTRACTOR 

MUNi.DLPI.  HELD  PKUJtll  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

' ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 

WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

y.  CONT. 

TIME 

USED 

NH  1-3(3A)210  F 

TWO  MEDICINE  BRIDGE  - EAST 

STPHS  1-3(37)202 

SLOPE  FLATTENING  - WEST  OF  EAS 
CONTRACT  TOTAL  13.268 

A-1  PAVING,  INC 

COLD  RECYaED  PLANT  MIX  BITUMI  NOUS  SURFACE  OVERLAY 

SLOPE  FLATTENING  t GUARDRAIL  S AFETY  IMPROVEMENTS 
km  $ 2,716,575  $ 2,61A,A67 

$ 222, 82A 

0A/2A/97 

06/02/97 

04/13/99*** 

F.P.M.  DENNIS  LEO 
PHONE  NO  :338-3A17 

9'/. 

loy. 

STPP  58-1(11)32 

ST.  MARY  - CANADIAN  LINE 

18.792 

MARVIN  A.  REHBEIN 

PMS  OVERLAY 

mi  $ 3,537,056  $ 3,573,762 

» 35,738 

05/22/97 

06/26/97 

08/16/99#** 

F.P.M.  TERRY  WICKMAN 
PHONE  NO  : 278-7931 

ly. 

OX 

STPP-STPS-NH  0002(315) 

1997-D3-DURABLE  PAVEMENT  MARK I 

152.500 

ACCENT  STRIPE  INC 

1997-D3-DURABLE  PAVEMENT  MARK  I NG 
mi  $ 365,520  $ 329,576 

$ 322,826 

05/22/97 

06/17/97 

06/30/97 

F.P.M.  DOUG  GREGORY 
PHONE  NO  : 727-^50 
1007. 

07. 

GREAT  FALLS  DISTRICT  TOTALT 

i A8,o9i,74e  $ 

$ 30,039,200 

66'/. 

DATE; 07/ 11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
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PRIME  CUNIRACTDR 

HUNT. DEPT.  FIELD  PHUJtCI  MANAGER 

Original 

AWARD  DATE 

PERCENT 

% CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK.  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  1-9(31)516 

MORRISON  KNUDSEN  CORPORATION 

PEND 

09/06/95 

F.P.M.  PISK,  RANDAL 

HINSDALE  EAST 

RECONSTRUCT.,  WIDEN,  OVERLAY,  SEAL  h COVER,  3 CONC.  BM.  BR. 

04/10/97  12/06/95 

PHONE  NO  : 228-9478 

9.920 

mi  $ 6,904,834  $ 6,873,272  $ 7,169,650 

12/05/97***  98*/ 

917. 

RTS  246-1(6)4 

PRINCE,  INC 

01/04/96 

F.P.M.  ARTHUR, 

RONALD  T. 

4.2  MI.  N.W.  OF  GLASGOW  - N.W. 

PMS  OVERLAY,  SEAL  t COVER 

05/01/96 

PHONE  NO  : 787-5701 

RTS  250-1(3)0 

1 MI.  WEST  OF  WOLF  POINT  - NOR 
RTS  322-1(2)0 

6.3  MI.  SOUTH  OF  BAKER  - SOUTH 
RTS  W5-l(2)18 
FROID  - EAST 
RTS  493-1(1)0 

1.0  MI. NORTH  OF  BA)(ER  - NORTH 
CONTRACT  TOTAL 


IM  94-3(43)113 
HATHAWAY  REST  AREA 
IM  94-6(42)193 
BAD  ROUTE  REST  AREA 
CONTRACT  TOTAL 


PMS  OVERLAY,  SEAL  Ir  COVER 
PMS  OVERLAY,  SEAL  t COVER 
PMS  OVERLAY,  SEAL  t COVER 


APPR 

11/26/96 


APPR 

04/30/97 


PMS  OVERLAY, 
57.800  rai 


SEAL  & COVER 

$ 3,561,215 


REHABILITATE  REST  AREAS  EB  t WB 


$ 3,162,314  $ 3,094,428 

CENTURY  COMPANIES,  JV 


REHABILITATE  REST  AREA  i MCS  SITE 
0.000  kni  $ 1,013,765 


07/15/97*** 


96X 


01/04/96  F.P.M.  LAUCKNER,  JAMES 
04/19/96  PHONE  NO  :365-2877 
07/15/97*** 


$ 1,206,841  $ 1,221,978 


78*/. 


98*/. 


IM  94-4(49)154 

CUSTER  COUNTY  LINE  - WEST  - 


EMPIRE  SAND  AND  GRAVEL  CO., INC  PEND 
GR,  PMS  OVERLAY,  SEAL  ^ COVER  04/28/97 

8.859  mi  $ 7,739,779  $ 6,395,008  $ 6,308,237 


03/07/96  F.P.M.  SWANSON,  ROBERT  E. 

04/16/96  PHONE  NO  : 233-3608 

08/26/98***  997.  89'/. 


RTF  61-4(14)118 

RIVERSIDE  CONTRACTING,  INC. 

APPR 

06/04/96 

F.P.M.  EIDE,  LEON 

MALTA  - SOUTH 

PMS 

OVERLAY,  SEAL 

i COVER 

04/29/97 

07/30/96 

PHONE  NO  : 365-2877 

RTF  61-4(15)105 

07/10/97*** 

ZORTMAN  TRAIL  - NO.  i SO.  • 

PMS 

OVERLAY,  SEAL 

1 COVER 

CONTRACT  TOTAL 

52.400 

mi 

$ 2,717,743  $ 2,694,220 

% 2,736,259 

98*/. 

82'/. 

RTF  54-1(5)17 

RIVERSIDE  CONTRACTING,  INC. 

APPR 

06/04/96 

F.P.M.  FRETTE,  KURT 

BROADUS  - SOUTH 

PMS 

OVERLAY,  SEAL 

1 COVER 

04/29/97 

06/19/96 

PHONE  NO  : 233-36 12 

12.200 

mi 

* 1,991,792  $ 2,323,305 

$ 2,296,956 

06/20/97 

100'/. 

667. 

NH  1-8(20)472 

PRINCE,  INC 

07/09/96 

F.P.M.  PISK,  RANDAL 

MALTA  - SACO 

PMS 

OVERLAY,  SEAL 

t COVER,  MCS  SCALE  SITE 

08/28/96 

PHONE  NO  : 228-9478 

27.354 

mi 

$ 4,418,162  $ 4,296,410 

i 3,644,748 

02/04/98*** 

85*/. 

887. 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 


DATE: 07/ 11/97 

***  GLENDIVE  DISTRICT  *** 

PAGE  NO:  11 

PRIME  CONIRACrOR 

HUN  I. DEPT. 

HELD  PKUJELl  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

UKIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DA  IE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

nmn 

TIME 

i USED 

STPS  515-1(4)3 
PLENTYWOOD  - SOUTHUEST 
RTS  515-1(5)1 

BIG  MUDDY  CREEK  - NO.  t SO. 

CONTRACT  TOTAL  6.430 


PMS  OVERLAY,  SEAL  t COVER 


WICKENS  CONSTRUCTION,  INC. 


GR.,  AGG.  SURF.,  PMS,  SEAL  1 COVER 

mi  $ 3,338,750  $ 3,083,618  $ 3,066,040 


07/09/96  F.P.M.  ARTHUR,  RONALD  T. 
07/33/96  PHONE  NO  : 787-5701 
01/35/98*** 

977.  777. 


RTF  3-1(33)31 

30  MILES  EAST  OF  MILES  CITY  - 
RTF  3-1(31)13 

13  MILES  EAST  OF  MILES  CITY  - 
CONTRACT  TOTAL  14.366 


PMS  OVERLAY,  SEAL  t COVER 


MARVIN  A.  REHBEIN 


PMS  OVERLAY,  SEAL  t COVER 

nil  $ 3,341,566  $ 3,457,370  $ 3,303,654 


07/09/96  F.P.M.  FRETTE,  KURT 
08/13/96  PHONE  NO  ;333-3613 
06/31/97 

1007. 


907. 


IM  94-3(47)86 

COLSTRIP  INTERCHANGE  - EAST  I 


COLD  MILL  t PMS 
31.100  mi 


PRINCE,  INC 

$ 3,883,433  i 3,500,070  $ 3,384,731 


07/09/96  F.P.M.  MARTIN,  DOUGLAS 

08/13/96  PHONE  NO  : 333-3604 

08/30/97***  957.  857. 


STPP-NH-STPS  0003(344) 

1996  - DISTRICT  4 - DURABLE  PA 

169.440 


ACCENT  STRIPE  INC 

EPO)(Y  I THERMOPLASTIC  PAVEMENT  MARKINGS 

mi  $ 484,679  $ 490,173  $ 407,009 


08/03/96  F.P.M.  LAUCKNER,  JAMES 

05/38/97  PHONE  NO  : 365-3877 

07/18/97***  837.  697. 


IM  94-3(44)99 
FORSYTH  MCS  SCALE  (W  B) 


0.000 


EDWARD  T CORPS  CONST. 

SCALE  PIT  t APPROACH  SLAB 

km  $ 146,556  $ 73,759  $ 61,953 


10/10/96  F.P.M.  MARTIN,  DOUGLAS 
05/37/97  PHONE  NO  : 333-3604 
09/15/97***  847.  577. 


SF-STPS  447-1(11)13 
13  MI. S OF  ROSEBUD  SOUTH 
RTS  446-1(1)0 
CARTERVILLE-SOUTH 
CONTRACT  TOTAL 


S K CONSTRUCTION,  INC. 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  t COVER 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  tx  COVER 

km  $ 3,514,661  $ 3,341,741  $ 704,550 


11/14/96  F.P.M.  MARTIN,  DOUGLAS 

03/30/97  PHONE  NO  : 333-3604 

10/09/98*** 

307. 


467. 


BR  35-1(34)46 
MISSOURI  RIVER  BRIDGE-SOUTH  OF 


0.094 


SLETTEN  CONSTRUCTION  CO 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  t COVER  AND  BRIDGE 
km  $ 4,166,617  $ 4,538,099  $ 1,398,105 


13/13/96  F.P.M.  GREUFE,  LARRY 

03/13/97  PHONE  NO  : 653- 1050 

05/14/98***  317. 


337. 


NH  1-10(36)645 
CULBERTSON  REST  AREA 


0.000 


DIAMOND  CONSTRUCTION,  INC. 

REST  AREA,  MCS  SCALE  t WEIGH  IN  MOTION  SYSTEM 
km  $ 3,003,175  $ 1,943,007  $ 647,967 


13/13/96  F.P.M.  ARTHUR,  RONALD  T. 

04/33/97  PHONE  NO  : 787-5701 

01/31/98***  337  377. 


***  ESTIMATED  COMPLETION  DATE 
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DATE:07/ll/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 
***  GLENDIVE  DISTRICT  *** 


PAGE  NOME 


PRIME  CONTRACTOR 

HDNT.DEPT.  FIELD  PROJECT MANSGEfF 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCERT  TCDRT: 

PROJECT  TIME 

COMPLETED  USED 

BR  9053 (16)  SLETTEN  CONSTRUCT I ON  CO 

MILK  RIVER-SOUTHWEST  OF  GLASGO  GR.,  AGG.  SURF.,  STEEL  BEAM  BRIDGE 

0.070  km  $ 1,128,67A  $ 1,015,866  $ 558,853 


18/18/96  F.P.M.  PISK,  RANDAL 
01/80/97  PHONE  NO  :888-9'»78 
10/86/97***  55’/. 


m 


RTS  801-8(9)if6 

JUNCTION  MT  16  - EAST  i WEST 

RTS  808-1(1)0 

JUNCTION  MT  83  - SOUTHEAST 

RTS  850-1 (A)38 

BOXELDER  CREEK  - NORTH  t SOUTH 
RTS  861-8(3)31 

SHADWELL  CREEK  - NORTH  t SOUTH 
RTS  387-1(6)0 
BAINVILLE  NORTH  L SOUTH 
RTS  438-1(8)13 

88  KM  NORTH  OF  NASHUA  - NORTH 
RTS  480-1(8)0 

MISSOURI  RIVER  BRIDGE  - NORTH 
CONTRACT  TOTAL  115.390 


RIVERSIDE  CONTRACTING, 
PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

PL.  MIX  BIT.  SURF.  OVERLAY  SEAL  L COVER 

PL.  MIX  BIT.  SURF  OVERLAY,  SEAL  I COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  I COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 


INC. 


18/18/96  F.P.M.  BARTH,  TIM 
05/13/97  PHONE  NO  :653-1050 
10/30/97*** 


km 


$ 3,663,888  $ 3,504,388  $ 8,878,694 


65'/. 


407. 


BR  9055(6) 

BEAVER  CREEK  - S OF  WIBAUX 


SLETTEN  CONSTRUCTION  CO 
GR.,  AGG.  SURF.,  PS  CONC.  BEAM  BRIDGE 
0.056  km  $ 473,137  $ 459,733  $ 899,799 


18/18/96  F.P.M.  BACON,  DAVID 

04/81/97  PHONE  NO  :365-8877 

10/16/97***  65'/.  487. 


SMP  0699(96) 

CRUSH  AND  STOCKPILE  - GLENDIVE  CRUSH  I STOCKPILE 

0.000  mi 


PRINCE,  INC 

173,540  % 169,000  $ 118,780 


18/18/96  F.P.M.  SWANSON,  ROBERT  E. 

06/17/97  PHONE  NO  ;833-3608 

07/15/97***  67'/,  06/30/97 


SMP  4899(96) 

CRUSH  AND  STOCKPILE  - GLENDIVE  CRUSH  L STOCKPILE 

0.000  mi 


FISHER  SAND  AND  GRAVEL  CO. 
363,650  $ 888,055  $ 878,463 


18/18/96  F.P.M.  ARTHUR,  RONALD  T. 
03/17/97  PHONE  NO  :787-5701 
07/81/97***  97'/.  06/30/97 


IM  94-6(44)818 
DRY  CREEK  - GLENDIVE 


BRIDGE  DECK  OVERLAY 
0.000  mi 


COP  CONSTRUCTION  CO. 

531,188  t 448,158  $ 817,413 


08/11/97  F.P.M.  BACON,  DAVID 
05/16/97  PHONE  NO  : 365-8877 
01/18/98***  m 547. 


IM  94-5(87)163 
PRAIRIE  COUNTY  LINE  - EAST 


10.170  km 


PRINCE,  INC 

HILL,PMBS  OVERLAY, SEAL  t COVER  t SLOPE  FLATTENING 


% 4,186,755  $ 3,967,318  $ 394,935 


08/11/97  F.P.M.  LAUCKNER,  JAMES 
05/89/97  PHONE  NO  ;365-8877 
08/13/99***  10'/. 


487. 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 


DATE:07/ll/97 

***  GLENDIVE  DISTRICT  *** 

PAGE  NO:  13 

PRIME  CON  1 RAC 1 OR 

MUN1.DLP1.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DA  IE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

TCDNT^ 

TIME 

USED 

STPP  a-S(9)77 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

03/27/97 

F.P.M.  FRETTE,  KURT 

BAKER-WEST 

GR.AGG.SURF.pl. MIX  BIT.SURF.se  AL  i COVER  t STRUCTURES 

06/25/97 

PHONE  NO  :233-3612 

5.226 

mi 

$ 

4,538,454  $ 4,371,371  $ 

389,676 

05/23/99*** 

% 2' 

NH  23-3(7)119 

E.H.  OFTEDAL  AND  SONS, 

INC. 

05/22/97 

F.P.M.  ARTHUR,  RONALD  T. 

ALZADA  - WEST 

WIDEN, PMS  OVERLAY 

/ / 

PHONE  NO  ; 787-5701 

STPS  326-1  (if)0 

ALZADA  - SOUTH 

GR.,GS,PMS 

05/29/00*** 

CONTRACT  TOTAL 

12.517 

mi 

$ 

8,632,439  $ 7,527,667  $ 

75,274 

lY. 

NH  9'»-7(20)2't2 

CENTURY  COMPANIES,  INC.-MT 

05/22/97 

F.P.M.  EIDE,  LEON 

WIBAUX  REST  AREA  / VISITOR  CEN 

REST  AREA 

/ / 

PHONE  NO  : 365-2877 

0.000 

km 

$ 

791,296  $ 831,667  $ 

0 

08/23/98*** 

OX  1 

RTF  18-1  {13)« 

E.H.  OFTEDAL  AND  SONS, 

INC. 

05/22/97 

F.P.M.  SWANSON,  ROBERT  E. 

HILLSIDE  - NORTH  6 SOUTH 

GR.,GS,&  PMS 

06/25/97 

PHONE  NO  : 233-3608 

km 

$ 

5,301,819  $ 4,774,680  $ 

50,348 

04/07/00*** 

IX  ( 

BR  277-1(2)25 

HEAVY  CIVIL,  INC. 

05/22/97 

F.P.M.  SWANSON,  ROBERT  E. 

MUSKRAT  CREEK  - W KM  N E OF  H 

PIPE  AND  APPROACHES 

/ / 

PHONE  NO  : 233-3608 

0.400 

km 

$ 

227,602  $ 309,182  $ 

3,092 

03/05/98*** 

IX  1 

BR  9053(1^1) 

SLETTEN  CONSTRUCTION  CO 

05/22/97 

F.P.M.  PISK,  RANDAL 

MILK  RIVER  - SOUTHEAST  OF  GLA 

STRUCTURE  AND  APPROACHERS 

/ / 

PHONE  NO  : 228-9478 

0.540 

km 

$ 

1,436,115  $ 1,196,071  $ 

11,960 

06/24/98*** 

IX  ( 

GlENdivE  district  totals 

$ 77,504,209  1 73,234,363  * 42.104,893 

— m 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 


DATE:07/ll/97 

»*♦  BILLINGS  DISTRICT  ♦♦♦ 

PAGE  NO:  14 

PRIME  CUN  1 RAC 1 OR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

TERCENT  rcDirn 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS  WORK  COMP.  i 

COMPLETED 

USED 

NH  63-6(4)E9  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

APPR 

05/12/94 

F.P.M.  TILZEY,  RONALD 

EDDIES  CORNER  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

01/25/96 

05/24/94 

PHONE  NO  : 538-8732 

10.358 

mi  i 8,537,068  $ 7,644,405  $ 8,804,091 

07/15/97*** 

987. 

867. 

STFSNHSTFPI  2(141) 

MARK  RITE  LINES  OF  MONT.,  INC. 

06/29/94 

F.P.M.  STUDEBAKER,  RAYMOND 

DISTRICT  5-EXFERI MENTAL  EPOXY 

EXPERIMENTAL  EPOXY  MARKINGS 

08/09/94 

PHONE  NO  : 252-7329 

75.600 

mi  $ 531,904  $ 361,046  $ 331,838 

07/15/97*** 

927, 

10/15/94 

NH  14-5(13)167  F 

S K CONSTRUCTION,  INC. 

PEND 

06/30/95 

F.P.M.  HUBER, JOHN 

ROUNDUP  - WEST 

GR,  AGG.  SURF.,  PMS.  SEAL  1 COVER 

01/22/97 

08/05/95 

PHONE  NO  : 657-0262 

NH  16-2(7)46  F 

PEND 

07/15/97*** 

ROUNDUP  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  L COVER,  t CONC.  BR. 

04/15/97 

CONTRACT  TOTAL 

2.772 

mi  $ 3,151,104  $ 3,194,053  $ 3,619,145 

987 

907. 

STPS  466-1(2)0 

SLETTEN  CONSTRUCTION  CO 

11/20/95 

F.P.M.  TILZEY,  RONALD 

BIG  SPRING  - NO. 

WIDEN,  PMS  OVERLAY,  75  FT.  CONC.  BEAM  BR. 

04/16/96 

PHONE  NO  ; 538-8732 

2.136 

mi  $ 1,121,774  $ 1,251,153  $ 1,194,372 

07/15/97*** 

957. 

817. 

BR-NH  4-2(12)54  F 

COP  CONSTRUCTION  CO. 

03/07/96 

F.P.M.  NELSON,  ROD 

YELLOWSTONE  RIV.  BR.  - S.E. 

OF 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  GIRDER  BR. 

07/02/96 

PHONE  NO  .-657-0260 

1.028 

mi  $ 4,193,928  $ 4,891,892  $ 3,862,188 

12/19/97*** 

797. 

557 

IM  90-8(136)446  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/02/96 

F.P.M.  SHUPAK,TOM 

WEST  BILLINGS  INTERCHANGE-ABUT 

ABUTMENT  WALLS 

06/03/96 

PHONE  NO  : 245-0370 

IM  90-8(131)450 

PEND 

06/30/98*** 

87TH-L0CKW00D 

HOT  RECYCLED  PMS  OVERLAY,  SEAL  L COVER,  BR.  DECK  REHAB. 

04/14/97 

CONTRACT  TOTAL 

3.611 

mi  $ 7,207,729  $ 6,228,229  $ 6,509,972 

967. 

1437. 

NH  53-1(18)16  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

07/09/96 

F.P.M.  KEGLEY,  MEL 

ACTON-NORTHWEST 

GR.,  AGG.  SURF.,  PMS,  SEAL  1 COVER 

08/02/96 

PHONE  NO  : 657-0259 

11.497 

mi  $ 9,982,965  $ 9,698,698  $ 7,347,319 

10/22/98*** 

767 

557. 

BR  9005(8) 

SLETTEN  CONSTRUCTION  CO 

08/02/96 

F.P.M.  SLOE,  DAVID  A. 

CLARK  FORK  OF  YELLOWSTONE 

PRESTRESSED  BEAM  BRIDGE 

09/10/96 

PHONE  NO  : 657-0261 

0.760 

Km  $ 630,484  $ 631,007  $ 531,094 

08/22/97*** 

847. 

687. 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 


DATE; 07/ 11/97 

»♦*  BILLINGS  DISTRICT  *** 

PAGE  NO:  15 

trtme:tdntractor^ 

MONT.DEPT.  TIELIT PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK. 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

TTCDirn 

TIME 

USED 

STPP  91-1(6)0 

BIG  TIMBER  BUSINESS  LOOP 


E.B15 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
MILLING,  PMS  OVERLAY  AND  SEAL  t COVER 

mi  $ 1,326,162  $ l,if8A,4B^  $ 1,W1,385 


08/02/96  F.P.M.  BERGEN,  PERRY 
08/19/96  PHONE  NO  :932-'t878 
07/15/97#**  %% 


m 


BR  9056(29) 

CLARKS  FORK  OF  YELLOWSTONE  RIV 


0.396 


COP  CONSTRUCTION  CO. 

PRESTRESSED  BEAM  BR. 

mi  $ l,0Ait,600  $ 909,091  $ 693,716 


09/04/96  F.P.M.  NELSON,  ROD 
10/04/96  PHONE  NO  : 657-0260 
09/22/97***  767. 


6051 


NH-STPP  0002(279)  - (054) 
MCS  SCALES  SITES  DISTRICT  5 


0.000 


J AND  S CONSTRUCTION 
GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

mi  $ 486,970  $ 481,009  $ 455,708 


09/04/96  F.P.M.  TILZEY,  RONALD 

09/19/96  PHONE  NO  :538-873B 

08/11/97***  957.  827. 


STPP  45-1(14)0 
BIG  TIMBER  - NORTH 


7.981 


S K CONSTRUCTION,  INC. 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  i COVER,  P.S.  BR. 
mi  $ 5,945,331  $ 5,478,423  $ 2,696,977 


10/10/96  F.P.M.  BERGEN,  PERRY 

10/28/96  PHONE  NO  : 932-4872 

02/11/99***  497. 


227. 


STPE  0002(169) 

2 LOCATIONS  - BILLINGS  DISTRIC 


0.000 


GR,RIPRAP, FENCE 
mi 


DONNES  CONSTRUCTION 
97,464  $ 84,415  $ 48,709 


10/10/96  F.P.M.  SHUPAK,TOM 

03/13/97  PHONE  NO  :245-0370 

07/15/97***  587.  777. 


IM  0002(65) 

INTERSTATE  SIGNING  - BILLINGS 


INTERSTATE  SIGNING  - BILLINGS 
57.000  km  $ 2,983,/ 


OMO  CONSTRUCTION  INC 

$ 2,633,050  $ 127,422 


12/12/96  F.P.M.  KEGLEY,  MEL 
03/26/97  PHONE  NO  : 657-0259 
03/07/98***  57. 


247 


RTF  72-1(4)10 
BELFRY  - NORTH 


17.500 


JTL  GROUP,  INC. -BILLINGS 
PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  i COVER 

km  $ 748,152  $ 636,364  $ 422,203 


12/12/96  F.P.M.  TILZEY,  RONALD 
06/11/97  PHONE  NO  :538-8732 
09/12/97***  667 


297. 


RTS  314-1(11)0 
DECKER  - NORTH 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
PL.MIX  OVERLAY,SEAL  I COVER  I SHOULDER  REPAIR 
51.360  km  $ 2,431,667  % 1,754,000  $ 307,355 


02/11/97  F.P.M.  SHUPAK.TOM 
04/07/97  PHONE  NO  : 245-0370 
05/12/98***  187. 


497 


BR  81-1(7)25 

JUDITH  RIVER  BRIDGE  REMOVAL 


0.000 


BRIDGE  REMOVAL 
km 


EDWARD  T CORPS  CONST. 
30,082  $ 24,853  $ 


03/11/97  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO  -.538-8732 

10/20/97***  07. 


***  ESTIMATED  COMPLETION  DATE 
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DATE! 07/ 11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/30/97 
*»*  BILLINGS  DISTRICT  **» 

PRIME  CONTRACTOR 


PAGE  NO;  16 

MONT. DEPT.  FIELD  PROJECI  MANAGEIT 


ORIGINAL 

AWARD  DATE 

■PERCENT 

'/.  CONT. — 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

STPU  1002(6) 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

03/27/97 

F.P.H.  HUBER, JOHN 

VIRGINIA  TO  WISCONSIN  ON  RIMRO 

GR.AGG.SURF.t  PL. MIX  BIT.SURF. 

06/16/97 

PHONE  NO  : 657-0262 

0.000 

ffli  $ 1,E19,A6A 

$ 1,091,406 

$ 163,511 

05/04/98*** 

15'/. 

87. 

RTF  37-1(20)0 

MARVIN  A.  REHBEIN 

05/22/97 

F.P.M.  SHUPAK,TOM 

LITTLE  BIGHORN  BATTLEFIELD-EAS 

HILL,  FILL,  OVLY,  SEAL  t COVER 

06/14/97 

PHONE  NO  : 245-0370 

8.655 

mi  $ 1,100,255 

% 1,077,303 

$ 222,309 

04/14/98*** 

in 

07 

BR  9002(11) 

COP  CONSTRUCTION  CO. 

05/22/97 

F.P.H.  STUDEBAKER, 

RAYMOND 

LITTLE  BIGHORN  RIVER  - SW  WYQL 

STRUCTURE  AND  APPROACHES 

/ / 

PHONE  NO  : 252-7329 

0.116 

mi  $ 332,693 

$ 336,154 

$ 3,362 

03/12/98*** 

ly. 

07. 

BILLINGS  DISTRICT  TOTALS 

$ 53,103,^85 

J 47,891,034 

$ 38,7^8,616 

737. 

TOTALS  FOR  ALL  PROJECTS: 

1311,347,368 

1287,589,783 

$183,804,658 

5215 
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DATE: 09/ 11/97 


QC-LC.  <5379.^*77^  uJF 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 
*♦»  MISSOULA  DISTRICT  »»» 


PAGE  NO:  1 


PRIME  'CONTRACTOR 

TIDRT.im.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DAI'E 

WORK  BEG. 
WORK  COMP. 

PERCENT  •/.  LUNI. 

PROJECT  TIME 

COMPLETED  USED 

BR-STPP  6-1(65)83 
PARADISE  - EAST  (WEST  SECTION) 


3.055 


D.H.  BLATTNER  i SONS,  INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  TWO  STL.  GIR.  BR'S. 
m $ 9,983,036  $ 9,756,A96  $ 9,875,069 


10/18/95  F.P.M.  MAART,  WILLIAM  C. 

01/08/96  PHONE  NO  : 583-5856 

18/18/97***  95*/.  66'/. 


STPP  83-8(7) A8 
MISSOULA  COUNTY  LINE-NORTH 


17.3A0 


A-1  PAVING,  INC 

WIDEN,  PMS,  SEAL  f.  COVER 

mi  $ 5,A38,8A8  $ 5,636,818  f 8,7AB,A31 


08/07/96  F.P.M.  CHRISINGER, KENNETH  L 

03/85/96  PHONE  NO  : 755-8566 

05/80/98***  m 66’/, 


In  90-l(118)6A 
TARK I 0-EAST 


RIVERSIDE  CONTRACTING,  INC. 

PMS  OVERLAY,  SEAL  & COVER,  BRIDGE  DECK  REHAB. 

10.054  mi  $ 7,375,568  $ 7,638,763  $ 7,419,006 


03/07/96  F.P.M.  MCKINNEY,  JOHN 

03/88/96  PHONE  NO  : 583-5863 

09/86/98***  97’/.  78'/. 


NH-PLH  5-3(61)115  F 
GRANDVIEW  - NORTH 
PLH-NH  5-3(68)183  F 
MONTANA  40  - SOUTH 
CONTRACT  TOTAL 


SCHELLINGER  CONST  CO., INC. 
GR,  AGG.  SURF.,  PMS,  SEAL  I COVER,  PS  CONC.  BR. 


GR,  AGG.  SURF.,  PMS,  SEAL  COVER 

mi  $ 9,570,088  $ 7,618,818  $ 8,859,547 


APPR  04/11/96  F.P.M.  ROBERTS,  JAMES 

03/87/97  05/06/96  PHONE  NO  : 758-0531 

08/14/97*** 


98*/, 


98'/. 


RTF  5-8(74)93 
10  MILES  NORTH  OF  DAYTON-NORTH 


81.640 


A-1  PAVING,  INC 

PMS  OVERLAY,  SEAL  I COVER 

mi  $ 1,749,157  $ 1,694,165  $ 1,534,930 


06/04/96  F.P.M.  KALBERG,  J.  GARY 

07/88/96  PHONE  NO  : 857-3395 

08/14/97***  91'/.  95'/. 


CM  0008(158) 

SIGNAL  OPERATION  IMPROVEMENTS- 


0.000 


SCOTT  CONSTRUCTION,  INC. 

TRAFFIC  SIGNAL  i INTERSECTION  IMPROVEMENT 
mi  $ 1,370,188  $ 1,448,380  $ 360,195 


08/08/96  F.P.M.  SULLIVAN,  SHEILA 

04/15/97  PHONE  NO  :583-5877 

09/86/97***  85'/.  46'/. 


STPHS-NH  5-3(68)108 
SOUTH  OF  SOMMERS 


0.448 


A-1  PAVING,  INC 

CURVE  RECONSTRUCTION,  PMS,  SEAL  tr  COVER  AND  RET.  WALLS 
ni  $ 715,035  $ 559,365  $ 447,434 


08/08/96  F.P.M.  KALBERG,  J.  GARY 

09/11/96  PHONE  NO  : 857-3395 

09/80/97***  80'/.  93’/. 


STPP  58-8(84)33 
CRESTON  - SOUTH 


7.078 


SCHELLINGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  !,  COVER 

km  $ 7,060,381  $ 6,111,894  $ 8,986,519 


09/04/96  F.P.M.  MITCHELL,  JAMES  D. 

09/83/96  PHONE  NO  : 755-8557 

05/08/99***  48Y.  48'/. 


STPS  869-1(11)5 
CORVALLIS  - NORTH  SOUTH 


7.310 


A-1  PAVING,  INC 

WIDEN,  PMS  OVERLAY,  SEAL  i COVER,  5 CANAL  STRUCTURES 
km  $ 8,758,687  $ 8,880,351  $ 8,115,844 


09/04/96  F.P.M.  SULLIVAN,  SHEILA 

11/04/96  PHONE  NO  : 583-5877 

07/13/98***  73’/.  65'/. 


***  ESTIMATED  COMPLETION  DATE 
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DATE: 08/ 11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 
*»*  MISSOULA  DISTRICT  *** 


PAGE  NO:  E 


PRIME  CONTRACTOR 

mGNI.dept.  field  prujeli  manager 

ORIGINAL 

award  date 

PERCENT 

7 rONTi 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

RTF  1-S(87)1ES 

A-1  PAVING,  INC 

18/18/96 

F.F.M.  CHRISINGER, KENNETH  L 

KALISPELL  STRIP  AND  LASALLE  RO 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  fs  COVER 

04/14/97 

PHONE  NO  : 755-8566 

RTF  5E-1(13)18 

08/86/97**# 

BIGFORK  NORTH  1 SOUTH 

SEAL  fr  COVER 

CONTRACT  TOTAL  i 

E0.075 

km  $ 841,086  $ 797,465 

$ 

518,856 

647. 

717, 

RTS  473-1(1)0 

JENSEN  PAVING 

18/18/96 

F.F.M.  SULLIVAN,  SHEILA 

WEST  FORK  ROAD 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  1 COVER 

05/19/97 

PHONE  NO  : 583-5877 

RTF  7-1(75)39 

10/15/97*** 

CHARLOS  HEIGHTS  - NORTH 

SEAL  COVER 

CONTRACT  TOTAL  : 

31.881 

km  $ 908,365  $ 884,388 

$ 

15,704 

87. 

957. 

SMP  3E99(96) 

L.S.  JENSEN  I,  SONS 

INC 

18/18/96 

F.P.M.  SULLIVAN,  SHEILA 

CRUSH  AND  STOCKPILE  - MISSOULA 

CRUSH  1:  STOCKPILE 

05/19/97 

PHONE  NO  ; 583-5877 

0.000 

mi  $ 886,400  $ 319,866 

$ 

0 

08/14/97***  0’/, 

09/30/97 

DPI  0195(001)  F 

JTL  GROUP,  INC. -MISSOULA 

03/11/97 

F.P.M.  JOHNSON,  ROBERT  L. 

MISSOULA  1-90  AIRPORT  INTERCHA 

6R.AGG  SURF. PL  MIX  SURF.S  1 C AND  STRUCTURES 

03/87/97 

PHONE  NO  : 583-5864 

STPX  3E758(E) 

08/14/97*** 

WEST  BROADWAY  (EAST  SECTION) 

GR.AGG  SURF. PL  MIX  OVERLAY.S  J.  C AND  WIDENING 

CONTRACT  TOTAL 

0.994 

mi  $ 10,016,486  $ 7,153,914 

$ 

1,758,894 

847. 

317. 

NH  1-1(37)69  F 

RIVERSIDE  CONTRACTING, 

INC. 

03/87/97 

F.P.M.  ROEDEL, 

DONALD 

HAPPY'S  INN  - E ^ W 

GR., AGG.SURF.pl  mix  BIT. SURF.S  EAL  ^ COVER  STRUCTURES 

04/81/97 

PHONE  NO  :755- 

8559 

11.686 

mi  $ 7,487,036  $ 6,678,786 

$ 

1,341,413 

07/17/99***  807. 

847. 

NH-CM  000E(E16) 

COP  CONSTRUCTION  CO. 

03/87/97 

F.P.M.  MAART,  I 

WILLIAM  C. 

N RESERVE  ST  - STRUCTURES 

GR.AGG. SURF. PL. MIX  BIT. SURF.S  1 C 1 STRUCTURES 

05/13/97 

PHONE  NO  :583- 

5856 

8.314 

km  $ 6,497,408  $ 5,111,000 

$ 

354,588 

08/06/99***  77. 

85’/. 

CM  000E(E7E) 

SCOTT  CONSTRUCTION, 

INC. 

03/87/97 

F.P.M.  SULLIVAN,  SHEILA 

SIGNAL  OPERATION  IMPROVEMENTS- 

SIGNALS  OPERATION  IMPROVEMENTS 

/ / 

PHONE  NO  : 583-5877 

0.000 

rai  % 1,769,867  $ 1,764,488 

$ 

17,647 

07/18/98***  1'/. 

897. 

BR  9015(17) 

SWAN  RIVER  - 1 MILE  WEST  OF  FE 


0.155 


DICK  ANDERSON  CONSTRUCTION 
NEW  PRESTRESSED  CONCRETE  BEAM  BRIDGE 

(ni  $ 713,  HE  $ 605, 36A  $ 6,055 


04/EA/97  F.F.H.  KALBERG,  J.  GARY 

/ / PHONE  NO  :E57-3395 

04/05/98*t»  1'/,  0'/. 


*♦*  ESTIMATED  COMPLETION  DATE 
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DATE; 08/ 11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 
MISSOULA  DISTRICT  *»* 


PAGE  NO:  3 


PRIME  CONTRACTOR 

MDNT:DEFT.  FIELD  prujelt  manager 

ORIGINAL 

ARARiniATE 

PERCENT 

y.  CONI. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPHS  0008(267) 

PAVLIK  ELECTRIC  CO, 

INC 

04/24/97 

F.P.M.  KALBERG,  J.  GARY 

3 LOCATIONS-DISTRICT  1-ELECTRI 

ELECTRICAL  SIGNS 

/ / 

PHONE  NO  : 857-3395 

STPHS  0008(301) 

12/15/97**# 

199A-FLATHEAD  COUNTY-SIGNING-2 

SIGNING, FLASHERS, LUMINAIRES  SIGNS 

STPHS  0002(303) 

1994-DISTRICT  1-DELINEATORS/SI 

DELINEATORS  1 SIGNS 

CONTRACT  TOTAL 

0.000 

km 

$ 

165,303 

$ 143,530 

$ 1,438 

r/. 

25'/. 

IMNHSTPPSTPS  0002(313) 

MARK  RITE  LINES  OF 

MONT.,  INC. 

05/22/97 

F.P.M.  MCKINNEY,  JOHN 

1997-Dl-DURABLE  PAVEMENT  MARKI 

1997  DURABLE  PAYEMENT  MARKINGS 

07/15/97 

PHONE  NO  : 583-5863 

441.500 

mi 

i 

759,885 

$ 675,980 

$ 6,761 

09/24/98»*»  1'/. 

21'/, 

ER  81024(2) 

TIMBER  MOUNTAIN  EXCAVATION, INC 

06/09/97 

F.P.M.  SULLIVAN,  SHEILA 

SKALKAHO  ROAD  - FLOOD  REPAIR 

FLOOD  REPAIR 

/ / 

PHONE  NO  : 523-5877 

0.000 

km 

$ 

174,268 

$ 135,716 

$ 0 

05/05/98***  0’/. 

08/31/97 

PLH  5-3(63)126  F 

SCHELL  I NGER  CONST  CO., INC. 

06/09/97 

F.P.M.  ROBERTS 

, JAMES 

MONTANA  40  - NORTH 

GR,AGG,SURF,PL.HIX  SURF, SEAL  1 COVER 

07/22/97 

PHONE  NO  : 752-0531 

1.580 

mi 

$ 

3,845,318 

$ 3,367,055 

$ 0 

09/20/99***  0'/, 

0’/. 

SHF  1599(97) 

BLAHNIK  CONSTRUCTION,  INC. 

06/09/97 

F.P.M.  KALBERG 

, J.  GARY 

MISSOULA  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

/ / 

PHONE  NO  : 257-3395 

0.000 

mi 

$ 

903,068 

$ 797,449 

$ 0 

05/15/98***  0'/. 

05/15/98 

SMP  3299(97) 

SUTTON  CONST.  SERVICES,  INC. 

06/09/97 

F.P.M.  MCKINNEY,  JOHN 

MISSOULA  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

/ / 

PHONE  NO  : 583-5863 

0.000 

mi 

$ 

319,550 

$ 272,423 

$ 0 

10/01/97***  0% 

lOIOini 

niSSUULA  DISIRICI  lOIALS 

$ 80j67j<E21 

$ 71,991.259 

$ 39,695,063 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 


DATE:08/ll/97 

**»  BUTTE  DISTRICT  *** 

PAGE  NO:  A 

PRIME  L'UNIRAL'IUR 

MUNI. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MQDIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

TCDRL 

TIME 

USED 

STPP  50-2(25)82 

BOZEMAN-FOUR  CORNERS 

6.159 

H.  K.  CONTRACTORS,  INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  COVER,  WIDEN  AND  PS  CONC  BEAM 
ffli  $ 9,072,384  $ 7,378,871  $ 8,939,522 

APPR 

03/84/97 

12/15/94 

03/14/95 

07/23/97 

IH  2(50) 

STATEWIDE  INTERSTATE  BRIDGE  DE 

1.55A 

COP  CONSTRUCTION  CO. 

STATEWIDE  BRIDGE  DECK  REHAB. 

mi  $ 2,017,054  $ 1,213,613  $ 1,235,868 

06/30/95 

07/20/95 

08/14/97*** 

IH  0002(68) 

INTERSTATE  SIGNING  - BUTTE 

^00.800 

OMO  CONSTRUCTION  INC 

SIGNING  fr  SIGN  SUPPORT  UPGRADE 

mi  $ 5,809,670  $ 5,551,624  $ 5,849,562 

11/20/95 

03/18/96 

08/14/97*** 

RTS  279-1(5)23 

WILBORN  NORTHWEST 

26.570 

BLAHNIK  CONSTRUCTION,  INC. 

PMS  OVERLAY.  SEAL  i COVER 

km  $ 1,088,130  $ 1,045,014  $ 839,043 

01/04/96 

07/29/96 

07/28/97 

NH  8-1(19)27 

MAC  DONALD  PASS  - EAST 

11.300 

JIM  GILMAN  EXCAVATING  INC. 

PMS  OVERLAY,  SEAL  ^ COVER 

km  $ 2,808,205  $ 1,972,181  $ 1,944,379 

06/04/96 

08/19/96 

07/22/97 

STPU  1202(3) 

OAK  STREET  - BOZEMAN 

IM  90-6(67)307 

NORTH  7TH  INTERCHANGE-BOZEHAN 

CONTRACT  TOTAL  1.285 

A.M.  WELLES,  INC. 

GR.,  AGG.  SURF.,  PMS,  CURB  i GUTTER,  SIDEWALK,  SWR  ^ WATER 

RAMP  WIDENING.  PMS,  SEAL  i COVER 

mi  $ 1,925,850  $ 1,853,488  $ 1,683,542 

08/02/96 

09/11/96 

08/14/97*** 

STPHS  205-1(16)23 

8 MILES  EAST  OF  BELGRADE 

0.500 

JTL  GROUP,  INC. -BELGRADE 

CURVE  REALIGNMENT,  GR, AGG. SURF  . PMS,  SEALi  COVER  AND  SIGNING 
mi  $ 510,860  $ 474,235  $ 433,960 

APPR 

07/07/97 

08/02/96 

09/09/96 

08/14/97*** 

STPP  29-if(20)83 

HARRISON  AVE.  - BUTTE 

RTS  393-1(3)0 

BASIN  CREEK  ROAD 

CONTRACT  TOTAL 

A.  000 

JIM  GILMAN  EXCAVATING  INC. 

PMS  OVERLAY,  SEAL  Z.  COVER,  STRIPING  Z.  CURB  RAMPS 

PMS  OVERLAY.  SEAL  ^ COVER 

mi  $ 1,218,755  $ 1,198,649  $ 1,091,499 

08/08/96 

09/18/96 

08/14/97*** 

F.P.M.  MCCORMICK,  THOMAS 
PHONE  NO  :586-507^f 
100'/. 


85*/. 


F.P.M.  O'BRIEN, HURRAY 
PHONE  NO  ’.m-im 
98*/. 


F.P.M.  O'BRIEN. MURRAY 
PHONE  NO  :788-7AA3 
98*/. 


F.P.M.  ARVISH.HIKE 
PHONE  NO  : 788-9327 
100*/. 


F.P.M.  SACKS, RAY 
PHONE  NO  : ^57-0586 
IOC)*/. 


F.P.M.  HELD,  TERRY 
PHONE  NO  :885-A738 


91*/. 


F.P.M.  ARVISH.HIKE 
PHONE  NO  : 782-9327 
92*/. 


F.P.M.  O'BRIEN. MURRAY 
PHONE  NO  :782-7AA3 


91*/. 


82*/. 


81*/. 


77*/. 


109*/. 


95'/. 


102*/. 


70*/. 


*♦*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 
***  BUTTE  DISTRICT  *** 


DATE: 08/ 11/97 

###  BUTTE  DISTRICT  ### 

PAGE  NO:  5 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGEfT 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PbRCENI 

PROJECT 

COMPLETED 

rcofFT 

TIME 

USED 

STPHS  1299(3) 

JTL  GROUP,  INC. -BILLINGS 

09/04/96 

F.P.M.  MCCORMICK,  THOMAS 

CITY  OF  BOZEMAN  - SAFETY  IMPRO 

SAFETY  IMPROVEMENT 

03/31/97 

PHONE  NO  : 586-5074 

0.000 

mi 

i 252,828 

$ 268,691 

$ 175,656 

08/14/97##*  65*/. 

76*/. 

STPP  lA-e( 12)33 

WHITE  SULPHUR  SPRINGS-SOUTH 


8.60A 


GR., 


mi 


EMPIRE  SAND  AND  GRAVEL  CO., INC  PEND  10/10/96  F.P.M.  STREETER, STEFAN 

AG6.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  ^ COVER,  STEEL  09/19/96  03/05/97  PHONE  NO  :5A7-367P 

$ A, 501, 511  $ 3,929,526  $ 1,232,373  11/10/98***  31*/.  AO*/. 


IM  15-4(81)195 
HELENA  - NORTH 


JIM  GILMAN  EXCAVATING  INC. 

PL.  MIX  BIT.  SURF.,  SEAL  COVER 

7.333  km  $ 1,549,438  $ 1,344,671  $ 1,057,710 


10/10/96  F.P.M.  SACKS, RAY 

03/11/97  PHONE  NO  : 457-0526 

09/30/97*##  79*/.  78*/. 


STPP  13-1(22)0 
RAYNOLDS  PASS  - NORTH 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
PL.  MIX  BIT.  OVERLAY,  SEAL  1 COVER 

39.173  km  $ 4,213,643  $ 3,737,737  $ 88,219 


10/10/96  F.P.M.  WILLIAMS, PAUL 

05/28/97  PHONE  NO  : 682-4568 

12/16/98##*  2*/.  44*/. 


RTS  283-1(2)0 

HARRISON  - PONY 

RTS  357-1(2)5 

RUBY  DAM  - NORTH  I SOUTH 

RTS  540-1(8)11 

MILL  CREEK  - N X.  S 

CONTRACT  TOTAL 


SEAL  COVER 

SEAL  2,  COVER 

SEAL  i COVER 
54.720  km 


RIVERSIDE  CONTRACTING,  INC. 


11/14/96  F.P.M.  WILLIAMS, PAUL 

07/09/97  PHONE  NO  : 682-4568 

08/14/97### 


396,981  $ 358,777  $ 3,589 


1*/. 


30*/. 


SMP  2299(96) 

CRUSH  AND  STOCKPILE  - BUTTE  DI  CRUSH  ^ STOCKPILE 

0.000  mi 


JIM  GILMAN  EXCAVATING  INC. 
183,750  $ 213,115  $ 163,876 


12/12/96  F.P.M.  WILLIAMS, PAUL 

03/20/97  PHONE  NO  : 682-4568 

08/14/97###  m 06/30/97 


STPS  271-1(8)5 

8.0  KILOMETERS  NORTH  OF  DRUMMO 

RTF  19-2(18)63 

DRUMMOND  - SOUTH 

RTS  271-1(6)0 

DRUMMOND  - EAST  ^ NORTH 

RTS  512-1(2)0 

HALL  - EAST 

RTS  513-1(2)0 

HALL  - WEST 


JIM  GILMAN  EXCAVATING  INC. 

GR.AGG  SURF. PL  MIX  SURF.S  I C 
PL  MIX  OVERLAY. S i C 
PL  MIX  OVERLAY.S  1.  C 
CRACK  SEALING 
CRACK  SEALING 


03/11/97  F.P.M.  SACKS, RAY 
06/10/97  PHONE  NO  : 457-0526 
04/19/98### 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 


DATE: 08/ 11/97 

***  BUTTE  DISTRICT  *** 

PAGE  NO:  6 

PRIME  CUNIRACIUK 

MUNI.UbPI.  klELD  PKUJELI  MANAGER 

ORIGINAL 

AWARD  DATE 

TERCERT  TTMT 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

RTF  96-1(1)0 

DRUMMOND  - FRONT  STREET 

PL  MIX  OVERLAY.S  t C 

CONTRACT  TOTAL  81.810 

km  $ 

1,897,485  $ 1,198,549  $ 36,099 

3*/. 

85'/. 

RTS  359-1(3)1 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  ARVISH,MIKE 

CARDWELL-HARRISON 

PL  MIX  OVERLAY.S  & C 

07/07/97 

PHONE  NO  : 788-9387 

18.700 

mi  $ 

876,485  $ 818,548  $ 15,798 

01/ 10/98*** 

8*/. 

m 

STPP  13-1(19)65 

WICKENS  CONSTRUCTION,  INC. 

03/87/97 

F.P.M.  BRAZILL, WILLIAM 

NORRIS  - HARRISON 

GR.AGG.SURF.pl. MIX  BIT.SURF.se  AL  t COVER 

05/06/97 

PHONE  NO  : 685-33 19 

9.839 

mi  $ 

6,458,616  $ 5,598,816  $ 459,617 

07/10/99*** 

8'/, 

83*/. 

IM  0008  (30<t) 

MARK  RITE  LINES  OF  MONT.,  INC. 

04/84/97 

F.P.M.  HENKEL,  GEORGE 

DIST  8 INTERSTATE  RUMBLE  STRIP 

INSTALLING  RUMBLE  STRIPS 

06/30/97 

PHONE  NO  .-586-5074 

STPP  it9-l(15)8 

DILLON  - NORTH  RUMBLE  STRIPS 

INSTALLING  RUMBLE  STRIPS 

07/88/97 

CONTRACT  TOTAL  ifB.600 

km  $ 

184,675  $ 176,456  $ 1,766 

100'/. 

85’/, 

BR  9018(6) 

SLETTEN  CONSTRUCTION  CO 

04/84/97 

F.P.M.  ARVISH,MIKE 

WARM  SPRINGS  CREEK  - ANACONDA 

STRUCTURE  APPROACHES 

07/14/97 

PHONE  NO  : 788-9387 

0.059 

mi  $ 

561,848  $ 487,713  i 4,878 

01/83/98*** 

1'/. 

80*/. 

STPP  13-3(8)84 

J AND  S CONSTRUCTION 

05/88/97 

F.P.M.  ARVISH,MIKE 

SAPFINGTON  JCT.  - NORTH 

GUARDRAIL  1 DRAINAGE 

07/14/97 

PHONE  NO  : 788-9387 

9.881 

mi  $ 

688,640  $ 599,061  $ 5,998 

01/08/99*** 

r/. 

17’/. 

IM-STPF-NH  0008(314) 

MARK  RITE  LINES  OF  MONT.,  INC. 

05/88/97 

F.P.M.  MCCORMICK,  THOMAS 

1997-D8-DURABLE  PAVEMENT  MARK  I 

1997-D8-DURABLE  PAVEMENT  MARK  I NG 

/ / 

PHONE  NO  : 586-5074 

139.100 

mi  $ 

878,670  $ 853,798  $ 8,539 

03/86/98*** 

1'/. 

17’/. 

NH  50-1(16)11 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/88/97 

F.P.M.  HELD,  TERRY 

YELLOWSTONE  PARK 

HOT  RECYCLED  PMS  OVERLAY, SEAL  COVER 

/ / 

PHONE  NO  : 885-4738 

38.686 

km  $ 

4,074,699  $ 3,976,186  $ 39,761 

06/18/99*** 

1'/. 

0’/. 

STFHS  0008(309) 

A.M.  WELLES,  INC. 

06/09/97 

F.P.M.  WILLIAMS, PAUL 

1994-D8-GUARDRAIL/SL0FE  PLATTE 

GARRDRAIL  1 SLOPE  FLATTENING 

/ / 

PHONE  NO  : 688-4568 

0.000 

km  $ 

83,708  $ 73,594  $ 0 

04/05/98*** 

0’/. 

0’/, 

**»  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 


DATE: 08/ 11/97 

*»»  BUTTE  DISTRICT 

PAGE  NO:  7 

PRIME  CONTRACIOR 

mOnt.dept.  field  Project  manager 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MQDIF. 

STATUS 

awar'Ddate:  percent 

WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

’/.  LUNI. 
TIME 

USED 

SMP  3099(97) 

BUTTE  DISTRICT  - CRUSH  AND  STO 

0.000 

MAINTENANCE  STOCKPILE 
mi 

RIGHT  WAY  CONSTRUCTION 

$ 39A,431  $ E'fPJEl  $ 0 

06/09/97  F.P.M.  SACKS, RAY 

/ / PHONE  NO  : 457-0536 

10/01/97***  0'/. 

10/01/97 

ER  0003(308)  U3 

3 LOC.-  FLOOD  REPAIR 

0.000 

RIPRAP  EROSION  CONTROL 
mi 

SIERRA  ROCK  AND  DIRT,  INC. 

$ 70,743  $ 93,617  $ 0 

06/09/97  F.P.M.  ARVISH,MIKE 

/ / PHONE  NO  : 783-9337 

04/05/98***  0’/. 

0'/. 

BUI  IE  UlSlh'lUl  lUIALS 

$ 49,786,363  f 44,004,631  % 3b, 304, 041 

54'/. 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 


DATE: 08/ 11/97 

**»  GREAT  FALLS  DISTRICT  *»» 

PAGE  NO:  8 

PRIME  CONTRACTOR 

MUNI. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

HODIF. 

STATUS 

AWARD  DATE' 

WORK  BEG. 
WORK  COMP. 

PERCENT  •/.  CONT. 

PROJECT  TIME 

COMPLETED  USED 

BR-STFU  5211(6)  F 

SHUMAKER  TRUCKING  ir.  EXC,  INC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAY  OBLITERATION 

/ / 

PHONE  NO  : 77 1-7 170 

0.325 

mi 

$ 

757,860  $ 478,500  $ 

4,785 

08/14/97*** 

ly. 

0’/, 

NH  1-3(27)219  F 

D.H.  BLATTNER  ^ SONS, 

INC. 

10/12/95 

F.P.M.  DENNIS  LEO 

BROWNING-EAST  i WEST 

GR,  AGG.  SURF.,  PMS, 

SEAL  1 COVER 

11/21/95 

PHONE  NO  : 338-3417 

NH  1-3(28)222 

BROWNING  URBAN 

PMS,  SEAL  1 COVER 

02/14/98*»» 

CONTRACT  TOTAL 

7.127 

mi 

$ 

10,728,180  $ 10,611,222  $ 

6,944,229 

65’/. 

93’/. 

STPP  44-l(10)lA 

S K CONSTRUCTION,  INC. 

11/20/95 

F.P.M.  MIKE  KLETTE 

VALIER-EAST 

GR,  PMS,  SEAL  1 COVER 

02/14/96 

PHONE  NO  : 278-7078 

13.691 

mi 

$ 

9,295,163  $ 9,337,063  $ 

8,057,546 

05/15/98**# 

86’/. 

75’/. 

STPP  3-A(6)102 

FLYING  EAGLE  CORPORATION 

02/07/96 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  - EROSION  C 

EROSION  CONTROL 

06/12/96 

PHONE  NO  :338-3417 

STPP  58-1(14)15 

PEND 

08/14/97*** 

NORTH  OF  KIOWA  - SNOW  FENCE 

SNOW  FENCE 

04/11/97 

CONTRACT  TOTAL 

0.046 

mi 

% 

135,953  $ 113,371  $ 

103,588 

91’/, 

96’/. 

NH  10-1(15)3 

UNITED  MAT'LS  OF  GREAT  FALLS 

PEND 

03/07/96 

F.P.M.  RANDY  AAFEDT 

15TH  ST.  AND  RIVER  DRIVE.  - GR 

GR,  AGG.  SURF.,  PCCP 

12/20/96 

04/22/96 

PHONE  NO  :771-7170 

STPU  5205(8)  F 

RIVER  DRIVE  (9TH  TO  15TH  ST.  N 

GR,  AGG.  SURF.,  PCCP 

08/14/97*** 

CONTRACT  TOTAL 

0.637 

mi 

$ 

3,437,481  $ 3,333,604  $ 

3,315,563 

98'/, 

121’/. 

IM  15-5(90)248 

RIVERSIDE  CONTRACTING, 

INC. 

10/10/96 

F.P.M.  DOUG  WILMOT 

HARDY  CREEK  - ULM  SOUTHBOUND 

PL.  MIX  BIT.  OVERLAY, 

SEAL  i COVER 

10/30/96 

PHONE  NO  : 77 1-7346 

=1.852 

mi 

$ 

6,217,870  $ 5,332,817  $ 

3,230,375 

01/15/99*** 

61’/. 

54'/, 

STFHS  0002(271) 

ASHBACH  CONSTRUCTION 

10/10/96 

F.P.M.  BILL  LAY 

D3  i D5  - PRIMARY  RUMBLE  STRIP 

RUMBLE  STRIPS 

06/05/97 

PHONE  NO  : 264-53 10 

0.000 

mi 

% 

180,452  $ 72,561  $ 

19,620 

10/03/97*** 

87’/. 

105’/. 

RTS  223-2(5)41 

CENTURY  COMPANIES,  INC.-MT 

11/14/96 

F.P.M.  GARY  BERG 

25  KM  N.  LIBERTY  CO.  LINE  N. 

PMS  OVERLAY  AND  SEAL  COVER 

07/17/97 

PHONE  NO  : 265-6821 

18.944 

km 

$ 

516,444  i 547,750  $ 

5,477 

10/07/97*** 

1'/, 

64’/, 

♦*»  ESTIMATED  COMPLETION  DATE 
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DATE; 08/ 11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 
♦**  GREAT  FALLS  DISTRICT  ♦♦♦ 


PAGE  NO:  9 


PRIME  CONTRACTOR 

MONT. DEPT.  riELDTRDJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

7,  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

RTS  233-1(6)0 

PRINCE,  INC 

11/19/96 

F.P.M.  GARY  BERG 

HAVRE  - NORTH 

PMS  OVERLAY  AND  SEAL 

COVER 

02/10/97 

PHONE  NO  : 265-6821 

21.600 

km 

$ 

1, All, 733  i 1,30A,2A0 

$ 

828,698 

08/01/97 

100'/. 

55'/. 

RTF-STPHS  1-3(22)210 

SLETTEN  CONSTRUCTION  CO 

02/11/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  BRIDGE 

STRUCTURE  REHABILITATION 

07/10/97 

PHONE  NO  ; 338-39 17 

0.226 

mi 

$ 

352,062  $ 371,251 

i 

3,713 

12/15/97*** 

1'/, 

90'/. 

BR  9050(7) 

TAMIETTI  CONST.  CO. 

, INC. 

03/27/97 

F.P.M.  MIKE  KLETTE 

TETON  RIVER  - S.W.  OF  COLLINS 

STRUCTURE  AND  APPROACHES 

/ / 

PHONE  NO  : 278-7078 

0.0A2 

km 

i 

AA3,321  $ 938,391 

$ 

9,389 

01/29/98*** 

VI, 

39'/. 

NH  1-3(3^)210  F 

A-1  PAVING,  INC 

09/29/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  BRIDGE  - EAST 

COLD  RECYaED  PLANT  MIX  BITUMI  NOUS  SURFACE  OVERLAY 

06/02/97 

PHONE  NO  : 338-39 17 

STPHS  1-3(37)202 

09/13/99*** 

SLOPE  FLATTENING  - WEST  OF  EAS 

SLOPE  FLATTENING  t GUARDRAIL  S AFETY  IMPROVEMENTS 

CONTRACT  TOTAL 

13.268 

km 

$ 

2,716,575  $ 2,619,967 

$ 

222,829 

97, 

22'/. 

STPP  58-1(11)32 

MARVIN  A.  REHBEIN 

05/22/97 

F.P.M.  TERRY  WICKMAN 

ST.  MARY  - CANADIAN  LINE 

PMS  OVERLAY 

06/26/97 

PHONE  NO  : 338-5 152 

18.792 

mi 

$ 

3,537,056  $ 3,573,762 

$ 

35,738 

08/16/99*** 

1'/. 

15'/. 

BR  9007(16) 

FRONTIER-WEST,  L.L.C. 

06/09/97 

F.P.M.  RANDY  AAFEDT 

BELT  CREEK  - N.E.  OF  GREAT  FAL 

STRUCTURE  fs  APPROACHES 

08/05/97 

PHONE  NO  : 77 1-7 170 

0.72A 

km 

$ 

1,069,990  $ 999,599 

$ 

0 

09/20/98*** 

0'/. 

07, 

GKEAl  FALLS  DISlRlCT  TOTALS 

9o, '795, 138  i 39,128,593 

$ ifif  i776iwi3fcl 

— w, 

((4 


m 6?  '88' 


rJ 


CKiU-lTS  <f7J? 


C',v5Stf  •' 


- «■ 


■-^.cS^  «> 

r .G^v 


:'ii  - ■■'>' " «!  >~ 


- ..-tvi^!  .;.-H  .T? 


il)  .--S' 


,-** 

I 


?’iV 

t""3  !!,  .A> 

^j>  : 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 

DATE; 08/ 11/97  ***  GLENDIVE  DISTRICT  *** PAGE  NO;  10 


PRIME  CONTRACTOR 

MONT. DEPT.  FIELD 

PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MQDIF. 

STATUS 

'AMD  DATE' 

WORK  BEG, 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

ittort: 

TIME 

USED 

NH  1-9(31)516 

MORRISON  KNUDSEN  CORPORATION 

PEND 

09/06/95 

F.P.M.  RISK,  RANDAL 

HINSDALE  EAST 

RED3NSTRUCT.,  WIDEN,  OVERLAY,  SEAL  1 COVER,  3 CONC. 

BM.  BR. 

04/10/97 

12/06/95 

PHONE  NO  : 228-9478 

9.920 

nil  $ 6,904,834  $ 6,873,878 

% 

7,169,650 

07/21/97 

100*/,  91'/. 

RTS  2if6-l(6)A 

PRINCE,  INC 

01/04/96 

F.P.M.  ARTHUR,  RONALD  T. 

h.l  MI.  N.W.  OF  GLASGOW  - N.W. 

PMS  OVERLAY,  SEAL  ?s  COVER 

05/01/96 

PHONE  NO  :737-5701 

RTS  850-1(3)0 

APPR 

07/83/97 

1 MI.  WEST  OF  WOLF  POINT  - NOR 

PMS  OVERLAY,  SEAL  1:  COVER 

11/26/96 

RTS  388-1(8)0 

6.3  MI.  SOUTH  OF  BAKER  - SOUTH 

PMS  OVERLAY,  SEAL  i COVER 

RTS  it05-l(2)18 

APPR 

FROID  - EAST 

RTS  W3-l(l)0 

PMS  OVERLAY,  SEAL  !,  COVER 

04/30/97 

1.0  MI. NORTH  OF  BAKER  - NORTH 

PMS  OVERLAY,  SEAL  COVER 

CONTRACT  TOTAL 

57.800 

mi  $ 3,561,215  $ 3,162,314 

$ 

3,094,428 

100'/.  78’/. 

IM  9if-3(if3)U3 

CENTURY  COMPANIES, 

JV 

01/04/96 

F.P.M.  LAUCKNER,  JAMES 

HATHAWAY  REST  AREA 

REHABILITATE  REST  AREAS  EB  1 WB 

04/19/96 

PHONE  NO  : 365-2877 

IM  94-6(if8)193 

BAD  ROUTE  REST  AREA 

REHABILITATE  REST  AREA  i MCS  SITE 

08/14/97if** 

CONTRACT  TOTAL 

0.000 

km  $ 1,013,765  $ 1,206,841 

$ 

1,221,978 

98'/,  98’/. 

RTF  61-4(l'f)118 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

06/04/96 

F.P.M.  EIDE,  LEON 

MALTA  - SOUTH 

RTF  61-4(15)105 

PMS  OVERLAY,  SEAL  1 COVER 

04/29/97 

07/30/96 

06/28/97 

PHONE  NO  : 365-8877 

ZORTMAN  TRAIL  - NO.  1 SO.  - 

PMS  OVERLAY,  SEAL  t COVER 

CONTRACT  TOTAL 

52.400 

mi  $ 2,717,743  $ 2,694,220 

$ 

2,736,259 

100!/.  88’/. 

NH  1-8(80)472 

PRINCE,  INC 

07/09/96 

F.P.M.  PISK,  RANDAL 

MALTA  - SACO 

PMS  OVERLAY,  SEAL  1 COVER,  MCS  SCALE  SITE 

08/28/96 

PHONE  NO  : 888-9478 

27.354 

mi  $ 4,418,162  $ 4,296,410 

$ 

3,644,748 

02/04/98**# 

85’/.  97’/, 

STPS  515-1(4)8 

WICKENS  CONSTRUCTION, 

INC. 

07/09/96 

F.P.M.  ARTHUR,  RONALD  T. 

PLENTYWOOD  - SOUTHWEST 

PMS  OVERLAY,  SEAL  ?s  COVER 

07/82/96 

PHONE  NO  : 787-5701 

RTS  515-1(5)1 

BIG  MUDDY  CREEK  - NO.  SO. 

GR.,  AGG.  SURF.,  PMS,  SEAL  i COVER 

07/24/97 

CONTRACT  TOTAL 

6.430 

mi  $ 2,328,750  $ 8,082,618 

$ 

2,066,040 

100’/.  77’/. 

ESTIMATED  COMFIETIQN  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 


DATE:08/il/97 

»M  GLENDIVE  DISTRICT  »« 

PAGE  NO:  11 

n^MFimRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

y.  CONT. 

TIME 

USED 

IM  9A-3(A7)86 

PRINCE,  INC 

07/09/96 

F.P.H.  MARTIN,  DOUGLAS 

COLSTRIP  INTERCHANGE  - EAST  t 

COLD  MILL  1 PMS 

08/13/96 

PHONE  NO  : 233-3604 

31.100 

ini  $ 2,882,432  $ 2,500,070  $ 

2,384,731 

08/30/97#** 

95*/. 

90’/. 

STPP-NH-STPS  OOOEia^^f) 

ACCENT  STRIPE  INC 

08/02/96 

F.P.M.  LAUCKNER,  JAMES 

1996  - DISTRICT  h - DURABLE  PA 

EPOXY  1 THERMOPLASTIC  PAVEMENT  MARKINGS 

05/28/97 

PHONE  NO  : 365-2877 

169.ifW 

m i 484,679  $ 490,172  $ 

407,009 

06/26/97 

100’/. 

69’/. 

IM  94-3(^^199 

EDWARD  T CORPS  CONST. 

10/10/96 

F.P.M.  MARTIN,  DOUGLAS 

FORSYTH  HCS  SCALE  (W  B1 

SCALE  PIT  i APPROACH  SLAB 

05/27/97 

PHONE  NO  ; 233-3604 

0.000 

km  $ 146,556  $ 73,759  $ 

61,953 

09/15/97*#* 

84'/. 

77’/. 

SF-STPS  447-1(11)12 

S K CONSTRUCTION,  INC. 

11/14/96 

F.P.M.  MARTIN,  DOUGLAS 

18  HI.S  OF  ROSEBUD  SOUTH 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  i COVER 

03/20/97 

PHONE  NO  : 233-3604 

RTS  446-1(110 

CARTERVILLE-SQUTH 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  t COVER 

10/09/98*** 

CONTRACT  TOTAL  6.689 

km  i 2,514,661  $ 2,341,741  $ 

704,550 

30’/. 

60’/. 

BR  25-1(24)46 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  GREUFE,  LARRY 

MISSOURI  RIVER  BRIDGE-SOUTH  OF 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  ^ COVER  AND  BRIDGE 

02/12/97 

PHONE  NO  : 653-1050 

0.094 

km  $ 4,166,617  $ 4,538,099  $ 

1,398,105 

05/14/98*** 

31’/. 

28’/. 

NH  1-10(36)645 

DIAMOND  CONSTRUCTION, 

INC. 

12/12/96 

F.P.M.  ARTHUR,  RONALD  T. 

CULBERTSON  REST  AREA 

REST  AREA,  HCS  SCALE  WEIGH  IN  MOTION  SYSTEM 

04/22/97 

PHONE  NO  : 787-5701 

0.000 

km  $ 2,003,175  $ 1,942,007  $ 

647,967 

01/31/98*** 

33’/. 

38’/. 

BR  9053(16) 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.H.  RISK,  RANDAL 

MILK  RIVER-SOUTHWEST  OF  GLASGO 

GR.,  AGG.  SURF.,  STEEL  BEAM  BRIDGE 

01/20/97 

PHONE  NO  : 228-9478 

0.070 

km  $ 1,128,674  $ 1,015,866  $ 

558,253 

10/26/97*** 

55’/. 

53’/. 

RTS  201-2(9)46 

RIVERSIDE  CONTRACTING, 

INC. 

12/12/96 

F.P.M.  BARTH,  TIM 

JUNCTION  MT  16  - EAST  1 WEST 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  ^ COVER 

05/13/97 

PHONE  NO  : 65^1050 

RTS  202-1(1)0 

JUNCTION  MT  23  - SOUTHEAST 

RTS  250-1(4)38 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  ^ COVER 

10/30/97*** 

BQXELDER  CREEK  - NORTH  SOUTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  1.  COVER 

RTS  261-2(3)31 

SHADWELL  CREEK  - NORTH  1 SOUTH 

PL.  MIX  BIT.  SURF.  OVERLAY  SEAL  i COVER 

*♦»  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 
*»*  GLENDIVE  DISTRICT 

PRIME  CONTRACTOR 

drigim: 


PAGE  NO:  12 

lORTiDEPT.  FIELD  PROJECT  MANAGER 


AWARD  DATE 

CONTRACTOR  MODIF.  WORK  BEG. 


PERCENT 

PROJECT 

COMPLETED 


'/.CONT. 

TIME 

USED 


PROJECT  NUMBER 


LENGTH 


TYPE  OF  WORK 


ENGINEER 


CONTRACT 


PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  ( 

RTS  327-1(6)0 

BAINVILLE  NORTH  1 SOUTH 

PL.  MIX  BIT.  SURF  OVERLAY,  SEAL  i COVER 

RTS  «8-l(8)13 

22  KM  NORTH  OF  NASHUA 

- NORTH 

PL.  MIX  BIT.  SURF. 

OVERLAY,  SEAL  h.  COVER 

RTS  ^80-1(2)0 

MISSOURI  RIVER  BRIDGE 

- NORTH 

PL.  MIX  BIT.  SURF. 

OVERLAY,  SEAL  2.  COVER 

CONTRACT  TOTAL 

115.390 

km 

$ 3,663,822  $ 3,504,388 

% 

2,272,694 

BR  9055(6) 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

BEAVER  CREEK  - S OF  WIBAUX 

GR.,  AGG.  SURF.,  PS  CONC.  BEAM  BRIDGE 

04/21/97 

0.056 

km 

i 473,137  $ 459,733 

$ 

299,799 

10/16/97#** 

SMP  0699(96) 

PRINCE,  INC 

12/12/96 

CRUSH  AND  STOCKPILE  - 

GLENDIVE 

CRUSH  1 STOCKPILE 

06/17/97 

0.000 

mi 

$ 173,540  $ 169,000 

$ 

112,720 

07/10/97 

SMP  4299(96) 

FISHER  SAND  AND  GRAVEL 

CO. 

12/12/96 

CRUSH  AND  STOCKPILE  - 

GLENDIVE 

CRUSH  fs  STOCKPILE 

03/17/97 

0.000 

mi 

$ 363,650  $ 232,055 

$ 

272,463 

06/30/97 

IM  94-6(44)212 

COP  CONSTRUCTION  CO. 

02/11/97 

DRY  CREEK  - GLENDIVE 

BRIDGE  DECK  OVERLAY 

05/16/97 

0.000 

mi 

$ 531,132  $ 448,158 

$ 

217,413 

04/E6/98*** 

IM  94-5(27)163 

PRINCE,  INC 

02/11/97 

PRAIRIE  COUNTY  LINE  - 

EAST 

MILL,PMBS  OVERLAY, SEAL  1 COVER  L SLOPE  FLATTENING 

05/29/97 

10.170 

km 

$ 4,126,755  $ 3,967,318 

i 

394,935 

02/13/99t»* 

STPP  2-2(9)77 

EMPIRE  SAND  AND  GRAVEL 

CO., INC 

03/27/97 

BAKER-WEST 

GR. AGG. SURF. PL. MIX  BIT.SURF.SE  AL  L COVER  STRUCTURES 

06/25/97 

5.226 

mi 

$ 4,538,454  $ 4,371,371 

% 

389,676 

05/23/99*»* 

NH  23-3(7)119 

E.H.  OFTEDAL  AND  SONS, 

INC. 

05/22/97 

ALZADA  - WEST 

WIDEN,PMS  OVERLAY 

/ / 

STPS  326-1(4)0 

05/29/00*** 

ALZADA  - SOUTH 

GR.,GS,PMS 

CONTRACT  TOTAL 

12.517 

mi 

$ 8,632,439  $ 7,527,667 

$ 

75,274 

65'/. 


53'/, 


F.P.M.  BACON,  DAVID 
PHONE  NO  : 365-2877 

65'/.  57'/. 


F.P.M.  SWANSON,  ROBERT  E. 
PHONE  NO  : 233-3608 

100'/.  06/30/97 


F.P.M.  ARTHUR,  RONALD  T. 

PHONE  NO  : 787-5701 

100'/.  06/30/97 


F.P.M.  BACON,  DAVID 
PHONE  NO  : 365-2877 


F.P.M.  LAUCKNER,  JAMES 
PHONE  NO  : 365-2877 
10'/. 


F.P.M.  FRETTE,  KURT 
PHONE  NO  : 233-36 12 
9'/. 


39'/. 


59'/. 


30'/. 


F.P.M.  ARTHUR,  RONALD  T. 
PHONE  NO  .-787-5701 


ESTIMATED  COMPLETION  DATE 


c 


« js-fT  tfimi  , 



• |{ns»  I HT^.  iLav’-^AS 

eriGH'--8eii 

,r,i  ■'  w ns  3S 

o<3»? -1^  m 

.:,■  m;'  , :r  iqa  - ^jy.^  9Lin% 


~'-.  • it'-^-yf  M 

j :am.s?v,a 


£ - jji'^  ■""?  'Vi 


• 'm 


7-  j yi9,t£< 


'ia.S,' 


i# 

.V'*l  •'■ 

tma  - mMja^ 


ITiW  **«■' 


DATE; 08/ 11/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 
»»*  GLENDIVE  DISTRICT  *** 
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PRIME" CONTRACTOR 

RONT.DEPT.  FIELFPROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

7.  CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

NH  94-7(20)343 

CENTURY  COMPANIES, 

INC.-MT 

05/22/97 

F.P.M.  EIDE,  LEON 

WIBAUX  REST  AREA  / VISITOR  CEN 

REST  AREA 

07/21/97 

PHONE  NO  ; 365-2877 

0.000 

km 

$ 

791,296  $ 831,667 

$ 

0 

08/23/98**# 

0’/. 

87. 

RTF  18-1(13)43 

E.H.  OFTEDAL  AND  SONS, 

INC. 

05/22/97 

F.P.M.  SWANSON,  ROBERT  E. 

HILLSIDE  - NORTH  ^ SOUTH 

GR.,GS,i  PMS 

06/25/97 

PHONE  NO  ; 233-3608 

17.413 

km 

$ 

5,301,819  $ 4,774,680 

$ 

50,348 

04/07/00*»* 

1'/. 

87. 

BR  277-1(2)25 

HEAVY  CIVIL,  INC. 

05/22/97 

F.P.M.  SWANSON,  ROBERT  E. 

MUSKRAT  CREEK  - 40  KM  N E OF  H 

PIPE  AND  APPROACHES 

/ / 

PHONE  NO  ; 233-3608 

0.400 

km 

$ 

227,602  $ 309,182 

$ 

3,092 

03/05/98#** 

1*/, 

87. 

BR  9053(14) 

SLETTEN  CONSTRUCTION  CO 

05/22/97 

F.P.M.  PISK,  RANDAL 

MILK  RIVER  - SOUTHEAST  OF  GLA 

STRUCTURE  AND  APPROACHERS 

07/21/97 

PHONE  NO  ; 228-9478 

0.540 

km 

$ 

1,436,115  $ 1,196,071 

$ 

11,960 

06/24/98*»» 

1*/. 

77. 

IM  0002(64) 

OMO  CONSTRUCTION  INC 

06/09/97 

F.P.M.  EIDE,  LEON 

INTERSTATE  SIGNING  - GLENDIVE 

INTERSTATE  SIGNING 

/ / 

PHONE  NO  ; 365-2877 

171.900 

mi 

$ 

1,471,945  $ 1,237,689 

$ 

0 

09/27/98*»* 

0*/, 

07. 

BR  9011(13) 

CONSTRUCTION  SERVICES 

06/09/97 

F.P.M.  EIDE,  LEON 

CRACKER  BOX  CREEK-SW  OF  GLENDI 

PIPE  i APPROACHES 

/ / 

PHONE  NO  : 365-2877 

0.340 

km 

$ 

208,941  $ 247,643 

% 

0 

04/09/98*»* 

07. 

07. 

SMP  3899(97) 

PRINCE,  INC 

06/09/97 

F.P.M.  FRETTE,  KURT 

GLENDIVE  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

/ / 

PHONE  NO  ; 233-36 12 

0.000 

mi 

$ 

438,625  $ 409,000 

$ 

0 

06/01/98*** 

07. 

06/01/98 

GLENDIVE  DISTRICT  TOTALS 

$ 66,650,584  % 62,953,012 

% 30,196,046 

m 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 


DATE; 08/ 11/97 

***  BILLINGS  DISTRICT  *** 

PAGE  NO:  14 

PRIMF  CONTRACTOR 

MONT.DEPTT  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

'/.  CONT. 

TIME 

USED 

STPSNHSTPPI  Edifl) 

DISTRICT  5-EXPERIMENTAL  EPOXY 


75.600 


MARK  RITE  LINES  OF  MONT.,  INC. 

EXPERIMENTAL  EPOXY  MARKINGS 

mi  $ 531,90if  $ 361,0it6  $ 331,838 


06/89/94  F.P.M.  STUDEBAKER,  RAYMOND 

08/09/94  PHONE  NO  : 858-7389 

08/14/97***  98'/.  10/15/94 


NH  14-5(13)167  F 
ROUNDUP  - WEST 
NH  16-8(7)46  F 
ROUNDUP  - SOUTH 
CONTRACT  TOTAL 


8.778 


S K CONSTRUCTION,  INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  I COVER 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  ^ CONC.  BR. 
mi  $ 3,151,104  $ 3,194,053  $ 3,619,145 


PEND  06/30/95 
01/88/97  08/05/95 


F.P.M.  HUBER, JOHN 
PHONE  NO  : 657-0868 


PEND 

04/15/97 


08/14/97*** 


98'/. 


90'/. 


STPS  466-1(8)0 
BIG  SPRING  - NO. 


8.136 


SLETTEN  CONSTRUCTION  CO 
WIDEN,  PMS  OVERLAY,  75  FT.  CONC.  BEAM  BR. 
mi  $ 1,181,774  $ 1,851,153  $ 1,194,378 


11/80/95  F.P.M.  TILZEY,  RONALD 

04/16/96  PHONE  NO  :538-8738 

08/14/97***  95'/.  94'/. 


BR-NH  4-8(18)54  F 
YELLOWSTONE  RIV.  BR.  - S.E.  OF 


1.088 


COP  CONSTRUCTION  CO. 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  GIRDER  BR. 
mi  $ 4,193,988  $ 4,891,898  $ 3,868,18 


03/07/96  F.P.M.  NELSON,  ROD 

07/08/96  PHONE  NO  -.657-0860 

18/19/97***  79'/,  55'/. 


IM  90-8(136)446  F 
WEST  BILLINGS  INTERCHANGE-ABUT 
IM  90-8(131)450 
87TH-L0CKW00D 

CONTRACT  TOTAL  3.611 


ABUTMENT  WALLS 


EMPIRE  SAND  AND  GRAVEL  CO., INC 


HOT  RECYCLED  PMS  OVERLAY,  SEAL  I COVER,  BR.  DECK  REHAB, 
mi  $ 7,807,789  $ 6,888,889  $ 6,509,978 


PEND 

04/14/97 


05/08/96  F.P.M.  SHUPAK,TOH 
06/03/96  PHONE  NO  : 845-0370 
06/30/98*** 

96'/. 


158'/. 


NH  53-1(18)16  F 
ACTON-NORTHWEST 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PMS,  SEAL  i COVER 

11.497  mi  $ 9,988,965  $ 9,698,698  $ 7,347,319 


07/09/96  F.P.M.  KEGLEY,  MEL 
08/08/96  PHONE  NO  : 657-0859 
10/88/98***  76'/. 


64'/, 


DO  QAriC;/Q^ 

CLARK 'fork  of  YELLOWSTONE 


0.760 


SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  BEAM  BRIDGE 

km  $ 630,484  $ 631,007  $ 531,094 


08/08/96  F.P.M.  SLOE,  DAVID  A. 

09/10/96  PHONE  NO  :657-0861 

08/88/97***  84'/,  68'/. 


STPP  91-1(6)0 

BIG  TIMBER  BUSINESS  LOOP 


8.815 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
MILLING,  PMS  OVERLAY  AND  SEAL  i COVER 

mi  $ 1,386,168  $ 1,484,484  t 1,401,385 


08/08/96  F.P.M.  BERGEN,  PERRY 

08/19/96  PHONE  NO  : 938-4878 

08/14/97***  94'/. 


90'/. 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  07/31/97 


DATE: 08/ 11/97 

♦**  BILLINGS  DISTRICT  »♦* 

PAGE  NO:  15 

PRIME  CONTRACTOR 

MONT. DEPT.  FiELD  PROJECT  rwNAGER 

ORIGINAL 

AWARD  DATE 

PERCENT  rCDNL 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

BR  9056(29) 

COP  CONSTRUCTION  CO. 

09/04/96 

F.P.M.  NELSON,  ROD 

CLARKS  FORK  OF  YELLOWSTONE  RIV 

PRESTRESSED  BEAM  BR. 

10/04/96 

PHONE  NO  : 657-0260 

0.396 

mi  $ 1,044,600  $ 909,091  $ 

693,716 

09/22/97*** 

76'/, 

67'/. 

STPP  45-1(14)0 

S K CONSTRUCTION,  INC. 

10/10/96 

F.P.M.  BERGEN,  PERRY 

BIG  TIMBER  - NORTH 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  1 COVER,  P.S. 

BR. 

10/28/96 

PHONE  NO  : 932-4872 

7.981 

mi  i 5,945,331  i 5,478,423  $ 

2,696,977 

02/11/99*** 

49*/. 

30'/. 

IM  0002(65) 

OMO  CONSTRUCTION  INC 

12/12/96 

F.P.M.  KEGLEY,  MEL 

INTERSTATE  SIGNING  - BILLINGS 

INTERSTATE  SIGNING  - BILLINGS 

03/26/97 

PHONE  NO  : 657-0259 

57.000 

km  $ 2,983,689  $ 2,633,050  $ 

127,422 

03/07/98*** 

5'/. 

32'/, 

RTF  72-1(4)10 

JTL  GROUP,  INC. -BILLINGS 

12/12/96 

F.P.M.  TILZEY,  RONALD 

BELFRY  - NORTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  i COVER 

06/11/97 

PHONE  NO  .'538-8732 

17.500 

km  $ 748,152  $ 636,364  $ 

422,203 

09/12/97*** 

66'/. 

67'/, 

RTS  314-1(11)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

02/11/97 

F.P.M.  SHUPAK,TOM 

DECKER  - NORTH 

PL. MIX  OVERLAY, SEAL  t COVER  i SHOULDER  REPAIR 

04/07/97 

PHONE  NO  : 245-0370 

51.360 

km  $ 2,431,667  $ 1,754,000  $ 

307,355 

05/12/98*** 

187. 

68'/. 

BR  81-1(7)25 

EDWARD  T CORPS  CONST. 

03/11/97 

F.P.M.  TILZEY,  RONALD 

JUDITH  RIVER  BRIDGE  REMOVAL 

BRIDGE  REMOVAL 

/ / 

PHONE  NO  : 538-8732 

0.000 

km  $ 30,082  $ 24,853  $ 

0 

10/20/97*** 

0'/, 

3'/, 

STPU  1002(6) 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

03/27/97 

F.P.M.  HUBER, JOHN 

VIRGINIA  TO  WISCONSIN  ON  RIMRO 

GR. AGG. SURF. i PL. MIX  BIT. SURF. 

06/16/97 

PHONE  NO  : 657-0262 

0.000 

mi  $ 1,219,464  $ 1,091,406  $ 

163,511 

05/04/98*** 

15*/, 

22'/. 

RTF  37-1(20)0 

MARVIN  A.  REHBEIN 

05/22/97 

F.P.M.  SHUPAK,TOM 

LITTLE  BIGHORN  BATTLEFIELD-EAS 

MILL,  FILL,  OVLY,  SEAL  i COVER 

06/14/97 

PHONE  NO  : 245-0370 

8.655 

mi  $ 1,100,255  $ 1,077,303  $ 

222,309 

04/14/98*** 

21'/. 

27'/, 

BR  9002(11) 

COP  CONSTRUCTION  CO. 

05/22/97 

F.P.M.  STUDEBAKER,  RAYMOND 

LITTLE  BIGHORN  RIVER  - SW  WYOL 

STRUCTURE  AND  APPROACHES 

08/08/97 

PHONE  NO  : 252-7329 

0.116 

mi  $ 332,693  $ 336,154  $ 

3,362 

03/12/98*** 

1'/. 

15'/. 

*♦»  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
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W.DEPT.  FIELD  PROJECT  MANAGER 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

— HMSTMT 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

HODIF. 

STATUS 

"A-WARD  DATE"' 

WORK  BEG. 
WORK  COMP. 

~imm 

PROJECT 

COMPLETED 

'/.  CONI. 

TIME 

USED 

STPE  37-1(18)12 

TIMBER  MOUNTAIN  EXCAVATION. INC 

06/09/97 

F.P.M.  SHUPAKjTOH 

EAST  OF  BATTLEFIELD 

EROSION  CONTROL 

/ / 

PHONE  NO  : 245-0370 

0.000 

mi 

$ 24,796 

$ 28,945 

$ 0 

04/05/98**»  0% 

0*/. 

SHP  5699(97) 

JTL  GROUP,  INC. -BILLINGS 

0U()9m 

F.P.M.  SLOE,  DAVID  A. 

BILLINGS  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

/ / 

PHONE  NO  .-657-0261 

0.000 

mi 

$ 363,465 

$ 192,241 

$ 0 

06/01 /98W  0'/. 

06/01/98 

BTHINGS 'DISTRICT  TOIALS 

$ 44,370,244 

T'41,9'0'2.390  ' 

■ i 29,434,107 

m 

TOTALS  FOR  ALL  PROJECTS: 

1^297,450 

$259,979,885 

iI47U05,79(i 

55’/. 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
STRUCTION  REPORT  FOR  PERIOD  ENDING  08/ 
***  MISSOULA  DISTRICT 


PAGE  NO;  1 


PRTTIE  CONTRACTOR 

HUNI.DEPI.  FIELD  PROJECT  MANAGER 

original 

AWARD  FATE 

PERCENT 

7.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BR-STPP  6-1(65)83 

D.H.  BLATTNER  i SONS,  INC. 

10/12/95 

F.P.M.  MAART,  1 

WILLIAM  C. 

PARADISE  - EAST  (WEST  SECTION) 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER,  TWO  STL.  GIR.  BR'S. 

01/08/96 

PHONE  NO  : 523-5856 

3.055 

mi  i 9,983,036  $ 9,756,496 

$ 9,639,918 

12/12/97***  997. 

747. 

STPP  83-2(7)48 

A-1  PAVING,  INC 

02/07/96 

F.P.M.  CHRISINGER, KENNETH  L 

MISSOULA  COUNTY  LINE-NORTH 

WIDEN,  PMS,  SEAL  1 COVER 

03/25/96 

PHONE  NO  : 755-8566 

17.340 

mi  $ 5,432,842  $ 5,636,818 

$ 4,340,319 

05/20/98***  777. 

797. 

IM  90-1(118)64 

RIVERSIDE  CONTRACTING,  INC. 

03/07/96 

F.P.M.  MCKINNEY,  JOHN 

TARK I 0-EAST 

PMS  OVERLAY,  SEAL  t COVER,  BRIDGE  DECK  REHAB. 

03/22/96 

PHONE  NO  : 523-5863 

10.054 

mi  $ 7,375,562  $ 7,638,763 

$ 7,791,626 

09/26/98***  987. 

807. 

NH-PLH  5-3(61)115  F 

SCHELLINGER  CONST  CO., INC. 

AFPR 

04/11/96 

F.P.M.  ROBERTS 

, JAMES 

GRANDVIEW  - NORTH 
PLH-NH  5-3(68)lE3  F 
MONTANA  ifO  - SOUTH 
CONTRACT  TOTAL 


5.083 


6R,  AGG.  SURF.,  PMS,  SEAL  ^ COVER,  PS  CONC.  BR. 


GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

HI  $ 9,570,088  $ 7,618,818  $ 9,7E5,507 


03/27/97  05/06/96  PHONE  NO  : 752-0531 


PEND 

08/28/97 


09/1A/97*** 


987. 


1017. 


RTF  5-8(7A)93 

10  MILES  NORTH  OF  DAYTON-NORTH 


21.640 


A-1  PAVING,  INC 

PMS  OVERLAY,  SEAL  t COVER 

mi  $ 1,749,157  $ 1,694,165  $ 1,723,637 


06/04/96  F.P.M.  KALBERG,  J.  GARY 

07/22/96  PHONE  NO  :257-3395 

08/28/97  1007.  957. 


CM  0002(158) 

SIGNAL  OPERATION  IMPROVEMENTS- 


0.000 


SCOTT  CONSTRUCTION,  INC. 

TRAFFIC  SIGNAL  i INTERSECTION  IMPROVEMENT 
mi  $ 1,370,128  $ 1,448,380  $ 580,245 


08/02/96  F.P.M.  SULLIVAN,  SHEILA 

04/15/97  PHONE  NO  :523-5877 

09/26/97***  407.  647. 


STPHS-NH  5-3(68)102 
SOUTH  OF  SOMMERS 


0.448 


A-1  PAVING,  INC 

CURVE  RECONSTPIXTION,  PMS,  SEAL  i COVER  AND  RET.  WALLS 
mi  $ 715,035  $ 559,365  $ 457,856 


08/02/96  F.P.M.  KALBERG,  J.  GARY 

09/11/96  PHONE  NO  : 257-3395 

08/29/97  1007.  937. 


STPP  52-2(24)33 
CRESTON  - SOUTH 


7.078 


SCHELL  I NGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER 

km  $ 7,060,321  $ 6,111,294  $ 4,988,692 


09/04/96  F.P.M.  MITCHELL,  JAMES  D. 

09/23/96  PHONE  NO  : 755-8557 

05/02/99***  827.  557. 


STPS  269-1(11)5 
CORVALLIS  - NORTH  i SOUTH 


7.310 


A-1  PAVING,  INC 

WIDEN,  PMS  OVERLAY,  SEAL  i COVER,  5 CANAL  STRUCTURES 
km  $ 2,752,627  $ 2,880,351  $ 3,009,917 


09/04/96  F.P.M.  SULLIVAN,  SHEILA 

11/04/96  PHONE  NO  : 523-5877 

07/13/98***  987.  827. 


***  ESTIMATED  COMPLETION  DATE 
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DATE:09/09/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  06/31/97 
»»*  MISSOULA  DISTRICT  *** 


PRIME  CONTRACTOR 

ORIGINAL' 

CONTRACT 
ANARD  AMT. 


^E  NO:  E 

MUNI.UtPI.  FIELD  PRUJECT  MANAGER" 


"AMARITUATE PERCENT 

WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 


TCDNTT 

TIME 

USED 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


ENGINEER 

ESTIMATE 


CONTRACTOR  MODIF. 
PAYMENTS  STATUS 


RTF  1-E(87)iaa 

KALISPELL  STRIP  AND  LASALLE  RQ 
RTF  5S-1(13)18 
BIGFORK  NORTH  t.  SOUTH 
CONTRACT  TOTAL  80.075 


A-1  PAVING,  INC 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  t COVER 


SEAL  i COVER 
km 


$ 841,086  i 797,465  $ 759,717 


18/18/96 

04/14/97 

09/03/97 


F.P.M.  CHRISINGER, KENNETH  L 
PHONE  NO  .-755-8566 


1007. 


717. 


RTS  473-1(1)0 

WEST  FORK  ROAD 

RTF  7-1(75)39 

CHARLOS  HEIGHTS  - NORTH 

CONTRACT  TOTAL  31.881 


JENSEN  PAVING 

PL.  MIX  BIT.  SURF.  OVERLAY  AND  SEAL  COVER 


SEAL  & COVER 
km 


$ 908,365  $ 884,388  $ 748,017 


18/18/96  F.P.M.  SULLIVAN,  SHEILA 

05/19/97  PHONE  NO  :583-5877 

10/15/97*** 

917.  1007. 


SMP  3899(96) 

CRUSH  AND  STOCKPILE  - MISSOULA 


0.000 


CRUSH  I STOCKPILE 


L.S.  JENSEN  I SONS  INC 
$ 886,400  $ 319,866  $ 83,690 


18/18/96  F.P.M.  SULLIVAN,  SHEILA 

05/19/97  PHONE  NO  :583-5877 

09/14/97***  867.  09/30/97 


DPI  0195(001)  F 

MISSOULA  1-90  AIRPORT  INTERCHA 
STPX  38758(8) 

WEST  BROADWAY  (EAST  SECTION) 

CONTRACT  TOTAL  0.994 


JTL  GROUP,  INC. -MISSOULA 
GR.AGG  SURF. PL  MIX  SURF.S  i C AND  STRUCTURES 


GR.AGG  SURF. PL  MIX  OVERLAY. S L C AND  WIDENING 
mi  $ 10,016,486  $ 7,153,914  $ 3,459,109 


03/11/97  F.P.M.  JOHNSON,  ROBERT  L. 

03/87/97  PHONE  NO  :583-5864 

09/14/97*** 


487. 


447. 


NH  1-1(37)69  F 
HAPPY'S  INN  - E i W 


RIVERSIDE  CONTRACTING,  INC. 

GR.,AGG.SURF.PL  MIX  BIT. SURF.S  EAL  COVER  i STRUCTURES 
11.686  mi  $ 7,487,036  $ 6,678,786  $ 3,818,578 


03/87/97  F.P.M.  ROEDEL,  DONALD 

04/81/97  PHONE  NO  : 755-8559 

07/17/99***  487.  357. 


NH-CM  0008(816) 

N RESERVE  ST  - STRUCTURES 


8.314 


COP  CONSTRUCTION  CO. 

GR.AGG. SURF. PL. MIX  BIT. SURF.S  i C t STRUCTURES 
km  $ 6,497,408  $ 5,111,000  $ 768,868 


03/87/97  F.P.M.  MAART,  WILLIAM  C. 

05/13/97  PHONE  NO  : 583-5856 

08/06/99***  157.  377. 


CM  0008(878) 

SIGNAL  OPERATION  IMPROVEMENTS- 


0.000 


SCOTT  CONSTRUCTION,  INC. 

SIGNALS  OPERATION  IMPROVEMENTS 

mi  $ 1,769,867  $ 1,764,488  $ 70,634 


03/87/97  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  : 583-5877 

07/18/98***  47.  437. 


BR  9015(17) 

SWAN  RIVER  - 1 MILE  WEST  OF  FE 


0.155 


DICK.  ANDERSON  CONSTRUCTION 
NEW  PRESTRESSED  CONCRETE  BEAM  BRIDGE 

mi  $ 713,118  $ 605,364  $ 7,764 


04/84/97  F.P.M.  KALBERG,  J.  GARY 

08/11/97  PHONE  NO  : 857-3395 

04/05/98***  17.  137. 


♦*♦  ESTIMATED  COMPLETION  DATE 
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DATE; 09/09/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/97 
***  MISSOULA  DISTRICT  »*» 


PAGE  NO:  3 


FfTIRE  CONTRACTOR 

MUNI. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

tcdnt: 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

HODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPHS  0002(267) 

PAVLIK  ELECTRIC  CO,  INC 

0A/2A/97 

F.P.M.  KALBERG.  J.  GARY 

3 LOCATIONS-DISTRICT  1-El.ECTRI 

ELECTRICAL  SIGNS 

PHONE  NO  : 257-3395 

STPHS  0002(301) 

12/15/97*** 

199A-FLATHEAD  COUNTY-SIGNING-2 

SIGNING, FLASHERS, LUMINAIRES  ^ SIGNS 

STPHS  0002(303) 

199A-DISTRICT  1-DELINEATORS/SI 

DELINEATORS  1 SIGNS 

CONTRACT  TOTAL  0.000 

km  $ 165,303  $ 1A3,530  % 58,275 

A 17. 

A57 

IMNHSTPPSTPS  0002(313) 

MARK  RITE  LINES  OF  MONT.,  INC. 

F.P.M.  MCKINNEY,  JOHN 

1997-Dl -DURABLE  PAVEMENT  MARKl 

1997  DURABLE  PAYEMENT  HARKINGS 

07/15/97 

PHONE  NO  : 523-5863 

A A 1.500 

mi  $ 759,885  $ 675,980  $ 532, A81 

09/2A/98***  797. 

557. 

ER  8102A(2) 

TIMBER  MOUNTAIN  EXCAVATION, INC 

07/09/97 

F.P.M.  SULLIVAN,  SHEILA 

SKALKAHO  ROAD  - FLOOD  REPAIR 

FLOOD  REPAIR 

08/0A/97 

PHONE  NO  : 523-5377 

0.000 

km  $ 17A,268  $ 135,716  $ 57,267 

05/05/98***  A87. 

08/31/97 

PLH  5-3(63)125  F 

SCHELL INGER  CONST  CO., INC. 

07/09/97 

F.P.M.  ROBERTS 

, JAMES 

MONTANA  AO  - NORTH 

GR,AGG,SURF,PL.HIX  SURF, SEAL  1 COVER 

07/22/97 

PHONE  NO  : 752-0531 

1.580 

mi  $ 3,8A5,312  $ 3,367,055  $ 512, A86 

09/20/99***  157. 

137. 

SMP  1599(97) 

MISSOULA  DISTRICT  - CRUSH  AND 


0.000 


MAINTENANCE  STOCKPILE 


BLAHNIK  CONSTRUCTION,  INC. 
903,068  i 797, A49  $ 


OUnini  F.P.M.  KALBERG,  J.  GARY 

08/25/97  PHONE  NO  :257-3395 

05/15/98***  0’/.  05/15/98 


SMP  3299(97) 

MISSOULA  DISTRICT  - CRUSH  AND 


0.000 


MAINTENANCE  STOCKPILE 


SUTTON  CONST.  SERVICES,  INC. 
319,550  $ 272, A23  $ 


07/07/97  F.P.M.  MCKINNEY,  JOHN 

/ / PHONE  NO  : 523-5863 

10/01/97***  0'/.  10/01/97 


NH  2A-1(A3)32 

CLEARWATER  JUNCTION  REST  AREA 


0.000 


REST  AREA 
km 


KEENEY  CONSTRUCTION 
801,957  $ 786, 80 A i 


7,869 


F.P.M.  MCKINNEY,  JOHN 
/ / PHONE  NO  : 523-5863 
10/25/98***  1*/. 


STPS  382-1 (9) A 
PERMA  CANYON  - NORTH 


A-1  PAVING,  INC 

WIDEN,  PL  ANT  MIX  OVERLAY,  SEAL  COVER 
10.626  km  $ 1,518.539  $ 1,516,575  $ 


15,166 


08/06/97  F.P.M.  JOHNSON,  ROBERT  L. 

/ / PHONE  NO  : 523-586 A 

03/12/99***  17.  07. 


♦»*  ESTIMATED  COMPLETION  DATE 
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DATE: 09/09/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/97 
**»  MISSOULA  DISTRICT  *** 


PAGE  NO: 


— PRIME  CONTRArrOR 

mont.dept.  field  project  manager 

ORIGINAU^ 

AWARD  DATF 

PERCENT 

'/.  CONT. 

PROJECT  NUMBER 

LENGTH  TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

ER  E4-l(it5)A 

G NELSON  CONTRACTING,  INC. 

08/06/97 

F.P.M.  MCKINNEY,  JOHN 

RIPRAP  PLACEMENT 

RIPRAP 

08/18/97 

PHONE  NO  : 523-5863 

0.000  km 

$ 65,372 

$ 70,353 

$ 83,005 

08/27/97 

100'/. 

07, 

Missoula  district  foials 

i 83,081,080 

t 74,36^,990 

$ 52,640,043 

67 7i 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/97 
««»  BUTTE  DISTRICT  »»» 


DATE:09/09/97 

*«*  BUTTE  DISTRICT  ♦»* 

PAGE  NO:  5 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT  TCONL 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK.  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

IM  2(50) 

COP  CONSTRUCTION  CO. 

06/30/95 

F.P.M.  O'BRIEN, MURRAY 

STATEWIDE  INTERSTATE  BRIDGE  DE 

STATEWIDE  BRIDGE  DECK  REHAB. 

07/20/95 

PHONE  NO  : 782-7443 

1.554 

mi  $ 2,017,054  $ 1,213,613  i 1,364,437 

08/09/97 

100'/. 

82'/. 

IM  0002(62) 

OMO  CONSTRUCTION  INC 

11/20/95 

F.P.M.  O'BRIEN, MURRAY 

INTERSTATE  SIGNING  - BUTTE 

SIGNING  1 SIGN  SUPPORT  UPGRADE 

03/18/96 

PHONE  NO  : 782-7443 

400.200 

mi  $ 5,809,670  $ 5,551,624  $ 5,924,888 

09/14/97*** 

98'/. 

86'/. 

STPU  1202(3) 

A.M.  WELLES,  INC. 

08/02/96 

F.P.M.  HELD,  TERRY 

OAK  STREET  - BOZEMAN 

GR.,  AGG.  SURF.,  PMS,  CURB  t GUTTER,  SIDEWALK,  SWR  i WATER 

09/11/96 

PHONE  NO  : 285-4732 

IM  90-6(67)307 

09/14/97*** 

NORTH  7TH  INTERCHANGE-BOZEMAN 

RAMP  WIDENING,  PMS,  SEAL  i COVER 

CONTRACT  TOTAL 

1.285 

mi  $ 1,925,850  $ 1,853,488  $ 1,859,134 

m 

96'/. 

STPP  29-4(20)83 

JIM  GILMAN  EXCAVATING  INC. 

08/02/96 

F.P.M.  O'BRIEN, MURRAY 

HARRISON  AVE.  - BUTTE 

PMS  OVERLAY,  SEAL  1 COVER,  STRIPING  1 CURB  RAMPS 

09/18/96 

PHONE  NO  : 782-7443 

RTS  393-1(3)0 

09/14/97**# 

BASIN  CREEK  ROAD 

PMS  OVERLAY,  SEAL  i COVER 

CONTRACT  TOTAL 

4.000 

mi  $ 1,218,755  $ 1,198,649  $ 1,357,255 

97'/. 

92'/. 

STPHS  1299(3) 

JTL  GROUP,  INC. -BILLINGS 

09/04/96 

F.P.M.  MCCORMICK,  THOMAS 

CITY  OF  BOZEMAN  - SAFETY  IMPRO 

SAFETY  IMPROVEMENT 

03/31/97 

PHONE  NO  : 586-5074 

0.000 

mi  $ 252,828  $ 268,691  $ 236,110 

09/14/97*»» 

88'/. 

89'/. 

STPP  14-2(12)33 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

FEND 

10/10/96 

F.P.M.  STREETER, STEFAN 

WHITE  SULPHUR  SPRINGS-SOUTH 

- 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  1 COVER,  STEEL 

09/19/96  03/05/97 

PHONE  NO  : 547-3672 

8.604 

mi  $ 4,501,511  $ 3,929,526  $ 2,171,271 

11/10/98*** 

55'/. 

49'/. 

IM  15-4(81)195 

JIM  GILMAN  EXCAVATING  INC. 

10/10/96 

F.P.M.  SACKS.RAY 

HELENA  - NORTH 

PL.  MIX  BIT.  SURF.,  SEAL  1 COVER 

03/11/97 

PHONE  NO  : 457-0526 

7.333 

Km  $ 1,549,438  $ 1,344,671  $ 1,349,821 

09/30/97**# 

98'/. 

80'/. 

STPP  13-1(22)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/10/96 

F.P.M.  WILLIAMS.FAUL 

RAYNOLDS  PASS  - NORTH 

PL.  MIX  BIT.  OVERLAY,  SEAL  !,  COVER 

05/28/97 

PHONE  NO  : 682-4568 

39.173 

Km  $ 4,213,643  $ 3,737,737  $ 2,457,857 

12/16/98»»» 

66'/. 

59'/. 

**»  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/97 


DATE: 09/09/97 

«♦»  BUTTE  DISTRICT  *♦* 

PAGE  NO:  6 

TRTRETDRTR^inR 

raiTT'.UEP?." FIELD  PKUJECI  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  Date 

WORK  BEG. 
WORK  COMP. 

PERCENT  TCDRT: — 

PROJECT  TIME 

COMPLETED  USED 

SMP  ?S99(96) 

JIM  GILMAN  EXCAVATING  INC. 

12/12/96 

F.P.M.  WILLIAMS, PAUL 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  STOCKPILE 

03/20/97 

PHONE  NO  : 682-4568 

0.000 

mi 

$ 

183,750  $ 213,115  $ 163,876 

09/14/97*** 

m 06/30/9 

STPS  271-1(8)5 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  SACKS, RAY 

8.0  KILOMETERS  NORTH  OF  DRUMMO 

GR.AGG  SURF. PL  MIX  SURF.S 

i C 

06/10/97 

PHONE  NO  : 457-0526 

RTF  19-2(18)63 

DRUMMOND  - SOUTH 

RTS  271-1(6)0 

PL  MIX  OVERLAY. S 1 C 

04/19/98*** 

DRUMMOND  - EAST  1 NORTH 

PL  MIX  OVERLAY. S 1 C 

RTS  512-1(2)0 

HALL  - EAST 

CRACK  SEALING 

RTS  513-1(2)0 

HALL  - WEST 

CRACK  SEALING 

RTF  96-1(1)0 

DRUMMOND  - FRONT  STREET 

PL  MIX  OVERLAY.S  1 C 

CONTRACT  TOTAL 

21.810 

km 

$ 

1,897,425  $ 1,198,549  $ 447,557 

37’/. 

467. 

RTS  359-1(3)1 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  ARVISH,MIKE 

CARDWELL-HARRISON 

PL  MIX  OVERLAY.S  1 C 

07/07/97 

PHONE  NO  : 782-9327 

12.700 

mi 

$ 

876,425  $ 818,548  $ 801,792 

01/10/98*** 

98’/. 

937 

STEP  13-1(19)65 

WICKENS  CONSTRUCTION,  INC. 

03/27/97 

F.P.M.  BRAZILL, WILLIAM 

NORRIS  - HARRISON 

GR.AGG.SURF.pl. MIX  BIT.SURF.se  AL  ^ COVER 

05/06/97 

PHONE  NO  : 685-33 19 

9.839 

mi 

$ 

6,452,616  % 5,598,216  $ 1,926,832 

07/10/99*** 

34'/. 

367 

BR  9012(6) 

SLETTEN  CONSTRUCTION  CO 

04/24/97 

F.P.M.  ARVISH,MIKE 

WARM  SPRINGS  CREEK  - ANACONDA 

STRUCTURE  1 APPROACHES 

07/14/97 

PHONE  NO  : 782-9327 

0.059 

mi 

$ 

561,242  * 427,713  $ 83,427 

01/23/98*** 

20'/. 

527 

STPF  13-3(2)84 

J AND  S CONSTRUCTION 

05/22/97 

F.P.M.  ARVISH.HIKE 

SAPPINGTQN  JCT.  - NORTH 

GUARDRAIL  ^ DRAINAGE 

07/14/97 

PHONE  NO  : 782-9327 

9.821 

mi 

$ 

628,640  $ 599,061  $ 352,600 

01/02/99*** 

59'/. 

587 

IM-STPP-NH  0002(314) 

MARK  RITE  LINES  OF  MONT.,  INC. 

05/22/97 

F.P.M.  MCCORMICK,  THOMAS 

1997-D2-DIJRABLE  PAVEMENT  MARK  I 

1997-DE-DURABLE  PA’/EMENT 

MARK  I NG 

/ / 

PHONE  NO  : 586-5074 

139.100 

mi 

$ 

278,670  $ 253,798  % 2,539 

03/26/98*** 

1'/. 

497 

»♦*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OB/31 /97 
»»»  BUTTE  DISTRICT  *** 


PAGE  NO:  7 


PRIME  CONTRACTOR 

MlJNr.DEP).  l-ItLU  FKUJtCT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

'/.  CONI. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  COMPLETED 

USED 

NH  50-1(16)11 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/88/97 

F.F.M.  HELD,  TERRY 

YELLOWSTONE  PARK 

HOT  RECYCLED  PMS  OVERLAY, SEAL  1 COVER 

/ / 

PHONE  NO  : 285-4732 

38.626 

km  $ 

4,07^1,699  $ 3,976,126 

$ 

235,319 

06/1B/99*** 

6*/, 

17*/. 

STPHS  0008(309) 

A.M.  WELLES,  INC. 

07/09/97 

F.P.M.  WILLIAMS, PAUL 

199«»-D8-GUARDRAIL/SL0PE  FLATTE 

GARRDRAIL  1 SLOPE  FLATTENING 

PHONE  NO  : 682-4568 

0.000 

km  $ 

83,708  $ 73,594 

$ 

82,932 

04/05/98*»» 

98*/. 

0*/. 

SMP  3099(97) 

RIGHT  WAY  CONSTRUCTION 

07/09/97 

F.P.M.  SACKS, RAY 

BUTTE  DISTRICT  - CRUSH  AND  STO 

MAINTENANCE  STOCKPILE 

/ / 

PHONE  NO  : 457-0526 

0.000 

mi  $ 

394,421  $ 849,761 

$ 

8,634 

10/01/97*** 

3'/. 

10/01/97 

ER  0008(308)  U2 

SIERRA  ROCK  AND  DIRT, 

INC. 

F.F.M.  ARVISH,MIKE 

2 LOC.-  FLOOD  REPAIR 

RIPRAP  EROSION  CONTROL 

/ / 

PHONE  NO  : 782-9387 

0.000 

mi  $ 

70,743  $ 92,617 

$ 

927 

04/05/98t»» 

1*/. 

47*/. 

SMP  1699  (97) 

A.M.  WELLES,  INC. 

08/06/97 

F.P.M.  MCCORMICK,  THOMAS 

BUTTE  DISTRICT  - CRUSH  AND  STO 

MAINTENANCE  STOCKPILES 

/ / 

PHONE  NO  : 586-5074 

0.000 

mi  $ 

479,330  $ 391,966 

$ 

3,407 

05/23/98#** 

17. 

06/01/98 

BUI  It  DISIKICI  lUIALS 

r36,870,'tl8  % 38,991,06^ 

t 20,830,616 

60'/. 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/R7 


DATE: 09/09/97 

♦*»  GREAT  FALLS  DISTRICT 

PAGE  NO:  8 

PRIME  CONTRACTOR 

MUNI.UtPI.  hlLLD  FRUJELl  MANAGER 

original 

AWARD  DATE 

FER’CENT 

'/.  CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

BR-STPU  5311(6)  F 

SHUMAKER  TRUCKING  RXC,  INC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAY  OBLITERATION 

/ / 

PHONE  NO  : 77 1-7 170 

0.335 

mi 

$ 757,860  $ 478,500  $ 4,785 

09/14/97*** 

r/. 

0'/. 

NH  1-3(37)319  F 

D.H.  BLATTNER  1 SONS,  INC. 

10/13/95 

F.P.M.  DENNIS  LEO 

BROWNING-EAST  1 WEST 

GR,  AGG.  SURF.,  PMS, 

SEAL  1 COVER 

11/31/95 

PHONE  NO  : 338-34 I 7 

NH  1-3(38)333 

03/14/98*** 

BROWNING  URBAN 

PMS,  SEAL  i COVER 

CONTRACT  TOTAL  7.137 

mi 

$ 10,738,180  $ 10,611,333  $ 7,970,093 

75’/. 

108'/. 

STPP  <t4-l(10)lA 

S K CONSTRUCTION,  INC. 

11/30/95 

F.P.M.  MIKE  KLETTE 

VALIER-EAST 

GR,  PMS,  SEAL  1 COVER 

03/14/96 

PHONE  NO  : 378-7078 

13.691 

mi 

$ 9,395.163  $ 9,337,063  $ 9,568,565 

05/15/98*** 

987. 

84'/. 

STEP  3-4(6)103 

FLYING  EAGLE  CORPORATION 

03/07/96 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  - EROSION  C 

EROSION  CONTROL 

06/13/96 

PHONE  NO  : 338-34 17 

STPP  58-1(14)15 

PEND 

09/14/97*** 

NORTH  OF  KIOWA  - SNOW  FENCE 

SNOW  FENCE 

04/11/97 

CONTRACT  TOTAL  0.046 

mi 

$ 135,953  $ 113,371  $ 103,588 

91'/, 

96'/. 

NH  10-1(15)3 

UNITED  MAT'LS  OF  GREAT  FALLS 

PEND 

03/07/96 

F.P.M.  RANDY  AAFEDT 

15TH  ST.  AND  RIVER  DRIVE.  - GR 

GR,  AGG.  SURF.,  PCCP 

13/30/96 

04/33/96 

PHONE  NO  : 77 1-7 170 

STPU  5305(8)  F 

09/14/97*** 

RIVER  DRIVE  (9TH  TO  15TH  ST.  N 

GR,  AGG.  SURF.,  PCCP 

CONTRACT  TOTAL  0.637 

mi 

$ 3,437,481  $ 3,333,604  $ 3,368,969 

m 

131'/. 

IM  15-5(90)348 

RIVERSIDE  CONTRACTING,  INC. 

10/10/96 

F.P.M.  DOUG  WILMOT 

HARDY  CREEK  - ULM  SOUTHBOUND 

PL.  MIX  BIT.  OVERLAY, 

SEAL  t COVER 

10/30/96 

PHONE  NO  : 77 1-7346 

31.853 

mi 

$ 6,317,870  $ 5,333,817  $ 5,117,115 

01/15/99*** 

96'/. 

74'/. 

RTF-STPHS  1-3(33)310 

SLETTEN  CONSTRUCTION  CO 

03/11/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  BRIDGE 

STRUCTURE  REHABILITATION 

07/10/97 

PHONE  NO  : 338-34 17 

0.336 

mi 

$ 353,063  % 371,351  $ 175,319 

13/15/97*** 

47'/. 

73'/. 

BR  9050(7) 

TAMIETTI  CONST.  CO.,  INC. 

03/37/97 

F.P.M.  MIKE  KLETTE 

TETON  RIVER  - S.W.  OF  COLLINS 

STRUCTURE  AND  APPROACHES 

07/03/97 

PHONE  NO  : 378-7078 

0.043 

km 

$ 443,331  $ 438,391  $ 81,383 

01/34/98*** 

19'/. 

55'/. 

ESTIMATED  COMPLETION  DATE 
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DATE; 09/09/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/97 
»*»  GREAT  FALLS  DISTRICT 


PAGE  NO:  9 


PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PRUJECI  MANAGER 

ORIGINAL 

AWARD  DATE 

FER'CENT 

X CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

NH  1-3(34)810  F 

A-1  PAVING,  INC 

04/84/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  BRIDGE  - EAST 

COLD  RECYCLED  PLANT  MIX  BI TUMI  NOUS  SURFACE  OVERLAY 

06/08/97 

PHONE  NO  : 338-34 17 

STPHS  1-3(37)808 

04/13/99*** 

SLOPE  FLATTENING  - WEST  OF  EAS 

SLOPE  FLATTENING  !r  GUARDRAIL  S AFETY  IMPROVEMENTS 

CONTRACT  TOTAL  13.868 

Km  $ 

8,716,575  * 8,614,467  $ 

1,078,858 

41*/. 

48X 

STPP  58-1(11)38 

MARVIN  A.  REHBEIN 

05/88/97 

F.P.M.  TERRY  WICKMAN 

ST.  MARY  - CANADIAN  LINE 

PMS  OVERLAY 

06/86/97 

PHONE  NO  :338-5158 

18.798 

mi  t 

3,537,056  $ 3,573,768  $ 

613,488 

08/16/991HH 

17’/. 

35X 

BR  9007(16) 

FRONTIER-WEST,  L.L.C. 

07/09/97 

F.P.M.  RANDY  AAFEDT 

BELT  CREEK  - N.E.  OF  GREAT  FAL 

STRUCTURE  i APPROACHES 

08/05/97 

PHONE  NO  : 77 1-7 170 

0.784 

Km  $ 

1,064,990  % 999,594  $ 

11,198 

09/80/98»** 

1'/. 

14X 

STPHS  0008(308) 

OMO  CONSTRUCTION  INC 

08/06/97 

F.P.M.  BILL  LAY 

SIGNING 

UPGRADING  SIGING  i INSTALLING  SWING  AWAY  TYPE  DELINEATORS 

/ / 

PHONE  NO  : 864-53 10 

STPHS  60-8(48)53 

11/85/97*** 

GUARD  RAIL 

INSTALLING  GUARDRAIL 

CONTRACT  TOTAL  0.569 

Km  $ 

58,914  $ 55,636  $ 

0 

OX 

OX 

SMP  0399(97) 

BILL  DENGEL  CONSTRUCTION 

08/06/97 

F.P.M.  GARY  BERG 

GREAT  FALLS  DISTRICT  - CRUSH  A 

MAINTENANCE  STOCKPILES 

08/88/97 

PHONE  NO  : 865-6881 

0.000 

mi  $ 

511,468  $ 480,775  $ 

0 

05/05/98*** 

0'/. 

06/01/98 

SMP  5099(97) 

RAMAKER-SWANSON  INC. 

08/06/97 

F.P.M.  BILL  LAY 

GREAT  FALLS  DISTRICT  - CRUSH  A 

MAINTENANCE  STOCKPILES 

/ / 

PHONE  NO  : 864-53 10 

0.000 

mi  $ 

847,487  $ 888,860  $ 

0 

08/01/98*** 

OX 

06/01/98 

GREAt  FALLS  OISTRlCl  lUIALS 

i 

39,498,378  t 37,9o9,313  t 28,098,654 

73X 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/97 


DATE; 09/09/97 

***  GLENDIVE  DISTRICT  ♦** 

PAGE  NO:  10 

PRIME  CONTRACTOR 

MUNI.DLPI.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

■ AWARD'  DATT' 

WORK  BEG. 
WORK  COMP. 

PERCENT  '/,  CONT. 

PROJECT  TIME 

COMPLETED  USED 

IM  94-3(43)113 

HATHAWAY  REST  AREA 

CENTURY  COMPANIES,  JV 

REHABILITATE  REST  AREAS  EB  i WB 

01/04/96 

04/19/96 

F.P.M.  LAUCKNER,  JAMES 

PHONE  NO  : 365-2877 

IM  94-6(42)193 
BAD  ROUTE  REST  AREA 
CONTRACT  TOTAL 


REHABILITATE  REST  AREA  I MCS  SITE 
0.000  km  $ 1,013,765 


$ 1.206,841  $ 1,232,644 


09/14/97»»* 


98'/, 


98'/. 


NH  1-8(20)472 
MALTA  - SACO 


PRINCE,  INC 

PMS  OVERLAY,  SEAL  !,  COVER,  MCS  SCALE  SITE 
27.354  mi  $ 4,418,162  $ 4,296,410  $ 4,087.277 


07/09/96  F.P.M.  RISK,  RANDAL 

08/28/96  PHONE  NO  : 228-9478 

02/04/98***  95'/.  99'/, 


IM  94-3(44)99 
FORSYTH  MCS  SCALE  (W  B) 


0.000 


EDWARD  T CORPS  CONST. 

SCALE  PIT  i APPROACH  SLAB 

km  $ 146,556  $ 73,759  % 


70,189 


10/10/96  F.P.M.  MARTIN,  DOUGLAS 

05/27/97  PHONE  NO  : 233-3604 

08/23/97  100'/.  77'/. 


SF-STPS  447-1(11)12 
12  MI. S OF  ROSEBUD  SOUTH 
RTS  446-1(1)0 
CARTERVILLE-SOUTH 

CONTRACT  TOTAL  6.689 


S K CONSTRUCTION,  INC. 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  t COVER 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  i COVER 

km  $ 2,514.661  $ 2,341,741  $ 964,917 


11/14/96  F.P.M.  MARTIN,  DOUGLAS 

03/20/97  PHONE  NO  : 233-3604 

10/09/98*** 

417. 


82'/. 


BR  25-1(24)46 
MISSOURI  RIVER  BRIDGE-SOUTH  OF 


0.094 


SLETTEN  CONSTRUCTION  CO 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  & COVER  AND  BRIDGE 
km  $ 4,166,617  $ 4,538,099  $ 2,629,653 


12/12/96  F.P.M.  GREUFE,  LARRY 

02/12/97  PHONE  NO  : 653- 1050 

05/14/98***  58'/.  39'/, 


NH  1-10(36)645 
CULBERTSON  REST  AREA 


0.000 


DIAMOND  CONSTRUCTION,  INC. 

REST  AREA,  MCS  SCALE  i WEIGH  IN  MOTION  SYSTEM 
km  $ 2,003.175  $ 1,942,007  $ 856.168 


12/12/96  F.P.M.  ARTHUR.  RONALD  T. 

04/22/97  PHONE  NO  :787-5701 

01/31/98***  44'/.  56'/. 


BR  9053(16) 

MILK  RIVER-SOUTHWEST  OF  GLASGO 


0.070 


SLETTEN  CONSTRUCTION  CO 
GR.,  AGG.  SURF.,  STEEL  BEAM  BRIDGE 

km  $ 1,128,674  $ 1,015,866  $ 685,831 


12/12/96  F.P.M.  PISK,  RANDAL 

01/20/97  PHONE  NO  : 228-9478 

10/26/97***  68'/.  74'/, 


RTS  201-2(9)46 

JUNCTION  MT  16  - EAST  i WEST 

RTS  202-1(1)0 

JUNCTION  MT  23  - SOUTHEAST 

RTS  250-1(4)38 

BOXELDER  CREEK  - NORTH  i SOUTH 


RIVERSIDE  CONTRACTING,  INC. 
PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  I COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  I COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  I COVER 


12/12/96  F.P.M.  BARTH,  TIM 
05/13/97  PHONE  NO  : 653- 1050 
10/30/97*** 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/97 


DATE: 09/09/97 

*♦*  GLENDIVE  DISTRICT 

PAGE  NO:  11 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DA  IE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

TIME 

USED 

SHADWELL  CREEK  - NORTH  & SOUTH 

PL.  MIX  BIT.  SURF.  OVERLAY  SEAL  t COVER 

RTS  387-1(6)0 

BAINVILLE  NORTH  f.  SOUTH 

RTS  438-1(8)13 

PL.  MIX  BIT.  SURF  OVERLAY, 

SEAL  & COVER 

88  KM  NORTH  OF  NASHUA  - NORTH 
RTS  480-1(8)0 

PL.  MIX  BIT.  SURF.  OVERLAY 

, SEAL  ^ COVER 

MISSOURI  RIVER  BRIDGE  - NORTH 

PL.  MIX  BIT.  SURF.  OVERLAY 

, SEAL  & COVER 

CONTRACT  TOTAL  115.390 

km  $ 

3,663,888  $ 

3,504,388 

$ 

3,067,853 

86'/. 

71’/. 

BR  9055(6) 

SLETTEN 

CONSTRUCTION  CO 

18/18/96 

F.P.M.  BACON.  DAVID 

BEAVER  CREEK  - S OF  WIBAUX 

GR.,  AGG.  SURF.,  PS  CONC. 

BEAM  BRIDGE 

04/81/97 

PHONE  NO  : 365-8877 

0.056 

km  $ 

473,137  $ 

459,733 

$ 

358,873 

10/16/97*»* 

78'/. 

78’/. 

SMP  0699(96) 

PRINCE, 

INC 

18/18/96 

F.P.M.  SWANSON,  ROBERT  E. 

CRUSH  AND  STOCKPILE  - GLENDIVE 

CRUSH  L STOCKPILE 

06/17/97 

PHONE  NO  : 833-3608 

0.000 

mi  $ 

173,540  $ 

169,000 

$ 

166,960 

07/10/97 

100’/, 

06/30/97 

SMP  4899(96) 

FISHER  SAND  AND  GRAVEL 

CO. 

18/18/96 

F.P.M.  ARTHUR,  RONALD  T. 

CRUSH  AND  STOCKPILE  - GLENDIVE 

CRUSH  1 STOCKPILE 

03/17/97 

PHONE  NO  : 787-5701 

0.000 

mi  $ 

363,650  $ 

888,055 

$ 

878,463 

06/30/97 

100'/. 

06/30/97 

IM  94-6(44)818 

COP  CONSTRUCTION  CO. 

08/11/97 

F.P.M.  BACON,  DAVID 

DRY  CREEK  - GLENDIVE 

BRIDGE  DECK  OVERLAY 

05/16/97 

PHONE  NO  : 365-8877 

0.000 

mi  $ 

531,188  $ 

448,158 

$ 

333.010 

04/86/98*** 

74’/. 

56’/. 

IM  9«f-5(37)163 
PRAIRIE  COUNTY  LINE  - EAST 


PRINCE.  INC 

MILLjPMBS  OVERLAY, SEAL  t COVER  i SLOPE  FLATTENING 
km  $ 4,186,755  $ 3,967,318  $ 1,081,919 


08/11/97  F.P.M.  LAUCKNER,  JAMES 

05/89/97  PHONE  NO  : 365-8877 

08/13/99*»*  86*/.  85*/. 


STPP  8-8(9)77 

EMPIRE  SAND  AND  GRAVEL 

CO., INC 

03/87/97 

F.P.M.  FRETTE,  KURT 

BAKER-WEST 

GR.AGG.SURF.pl. MIX  BIT.SURF.SE  AL  1 COVER  1 STRUCTURES 

06/85/97 

PHONE  NO  : 833-36 18 

5.886 

mi 

* 4,538,454  $ 4,371,371  $ 

571,714 

05/83/99*»» 

13’/. 

45’/. 

NH  83-3(7)119 

E.H.  OFTEDAL  AND  SONS, 

INC. 

05/88/97 

F.P.M.  ARTHUR,  RONALD  T. 

ALZADA  - WEST 

WIDEN,PMS  OVERLAY 

08/14/97 

PHONE  NO  : 787-5701 

STPS  386-1(4)0 

05/89/00*** 

ALZADA  - SOUTH 

GR.,GS,PMS 

CONTRACT  TOTAL 

18.517 

mi 

$ 8.638,439  $ 7,587,667  $ 

75,874 

1’/, 

18’/. 

*♦«  ESTIMATED  COMPLETION  DATE 
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DATE!Q9/Q9/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  OB/31/97 
♦»»  GLENDIVE  DISTRICT 


PAGE  NOME 


PRIME  CONTRACTOR 

MUNI.DEFI.  HELD  HKUJELI  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

7.  CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

NH  94-7(20)242 

CENTURY  COMPANIES, 

INC. 

-MT 

05/22/97 

F.P.M.  EIDE,  LEON 

WIBAUX  REST  AREA  / VISITOR  CEN 

REST  AREA 

07/21/97 

PHONE  NO  : 365-2877 

0.000 

km 

$ 

791,296  $ 831,667 

$ 

189,810 

08/23/98*** 

237. 

297. 

RTF  18-1(13)43 

E.H.  OFTEDAL  AND  SONS, 

INC. 

05/22/97 

F.P.M.  SWANSON,  ROBERT  E. 

HILLSIDE  - NORTH  t SOUTH 

GR.,G3,l  FMS 

06/25/97 

PHONE  NO  : 233-3603 

17.413 

km 

$ 

5,301,819  $ 4,774,680 

$ 

641,734 

04/07/00*** 

137. 

217. 

BR  277-1(2)25 

HEAVY  CIVIL,  INC. 

05/22/97 

F.P.M.  SWANSON,  ROBERT  E. 

MUSKRAT  CREEK  - 40  KM  N E OF  H 

PIPE  AND  APPROACHES 

07/29/97 

PHONE  NO  : 233-3608 

0.400 

km 

$ 

227,602  $ 309,182 

$ 

104,009 

03/05/98*** 

347. 

527. 

BR  9053(14) 

SLETTEN  CONSTRUCTION  CO 

05/22/97 

F.P.M.  PISK,  RANDAL 

MILK  RIVER  - SOUTHEAST  OF  GLA 

STRUCTURE  AND  APPROACHERS 

07/21/97 

PHONE  NO  : 228-9478 

0.540 

km 

$ 

1,436,115  $ 1,196,071 

$ 

112,180 

06/24/98*** 

97. 

197. 

IH  0002(64) 

INTERSTATE  SIGNING  - GLENDIVE 


INTERSTATE  SIGNING 
171.900  mi 


OMO  CONSTRUCTION  INC 
$ 1,471,945  $ 1,237,689  $ 


07/09/97  F.P.M.  EIDE,  LEON 
08/27/97  PHONE  NO  : 365-2877 
09/27/98*»*  07. 


137. 


BR  9011(13) 

CRACKER  BOX  CREEK -SW  OF  GLENDI 


0.340 


PIPE  I.  APPROACHES 
km 


CONSTRUCTION  SERVICES 
$ 208,941  $ 247,643  $ 


07/09/97  F.P.M.  EIDE,  LEON 
08/26/97  PHONE  NO  :365-2877 
04/09/98*#*  07. 


177. 


SMP  3899(97) 

GLENDIVE  DISTRICT  - CRUSH  AND 


0.000 


PRINCE,  INC 

MAINTENANCE  STOCKPILE 

mi  $ 438,625  $ 409,000  $ 


07/09/97  F.P.M.  FRETTE,  KURT 

/ / PHONE  NO  :233-3612 

06/01/98***  07.  06/01/98 


NH-STPE  23-2(21)81 
BROADUS  REST  AREA 


0.000 


21  CONST.  CO. 

CONSTRUCTING  NEW  MCS  BUILDING/  SCALE  SITE  ?.  VISITOR  CENTER/ 
km  $ 1,516,511  $ 1,577,312  $ 


08/06/97  F.P.M.  FRETTE,  KURT 

09/02/97  PHONE  NO  : 233-36 12 

12/31/98***  07.  07. 


NHIMSTPPSTFS  0002(316) 
1997-D4-DURABLE  PAVEMENT  MART 


I EPOXY  PAVEMENT  MARKINGS 

312.300  mi  $ 


ACCENT  STRIPE  INC 
772,515  $ 699,244  $ 


08/06/97  F.P.M.  PISK,  RANDAL 

/ / PHONE  NO  : 228-9478 

09/09/98***  07. 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  03/31/97 
»**  GLENDIVE  DISTRICT  »*» 


DATE: 09/09/97 

»♦*  GLENDIVE  DISTRICT  **» 

PAGE  NO:  13 

PRIME  CONTRACTOR 

MUNI.DLPI.  HELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DA  IE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

tcont: 

TIME 

USED 

STPS  333-1(7)12 

S K CONSTRUCTION,  INC. 

08/06/97 

F.P.M.  MARTIN. 

DOUGLAS 

30  KM  S.W.  OF  HIGHWAY  59  - S.W 

GRADING, AGGREGATE  SURF, PLANT  M IX  SURF, SEAL  1 COVER 

/ / 

PHONE  NO  :333-360A 

8.835 

km  $ 3,6W,091  $ 3,61A,087  $ 0 

09/36/99**#  0'/. 

07. 

GLENDIVE  DISTRICT  TOTALS 

t 5E,704,0(j8  i 50,0^0,989  0775717^00“ 

3511 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/97 


PRrflE  CONTRACTOR 

HUNT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

original 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT  '/.  CONT. 

PROJECT  TIME 

COMPLETED  USED 

STPSNHSTPPI  8(141) 

DISTRICT  5-EXPER I MENTAL  EPOXY 


MARK  RITE  LINES  OF  MONT.,  INC. 

EXPERIMENTAL  EPOXY  MARKINGS 

75.600  mi  $ 531,904  $ 361,046  $ 331,0- 


06/89/94  F.P.M.  STUDEBAKER , RAYMOND 

08/09/94  PHONE  NO  : 858-7389 

09/14/97**#  98’/.  10/15/94 


NH  14-5(13)167  F 
ROUNDUP  - WEST 
NH  16-8(7)46  F 
ROUNDUP  - SOUTH 
CONTRACT  TOTAL 


S K CONSTRUCTION,  INC. 


8.778 


GR,  AGG.  SURF.,  PMS,  SEAL  i COVER 


GR,  AGG.  SURF.,  PMS,  SEAL  I COVER,  i CONC.  BR. 
mi  ' $ 3,151,104  $ 3,194,053  $ 3,619,145 


PEND  06/30/95 
01/88/97  08/05/95 


F.P.M.  HUBER, JOHN 
PHONE  NO  : 657-0868 


PEND 

04/15/97 


09/14/97*»* 


98'/. 


90’/. 


STPS  466-1(8)0 
BIG  SPRING  - NO. 


8.136 


SLETTEN  CONSTRUCTION  CO 
WIDEN,  PMS  OVERLAY,  75  FT.  CONC.  BEAM  BR. 
mi  $ 1,181,774  $ 1,851,153  $ 1,194,378 


FEND  11/80/95  F.P.M.  TILZEY,  RONALD 

08/81/97  04/16/96  PHONE  NO  :538-8738 

09/14/97*#*  95'/.  103'/. 


BR-NH  4-8(18)54  F 
YELLOWSTONE  RIV.  BR.  - S.E.  OF 


1.088 


COP  CONSTRUCTION  CO. 

GR,  AGG.  SURF.,  PMS,  SEAL  COVER,  GIRDER  BR. 
mi  $ 4,193,980  $ 4,891,898  $ 4,181,363 


03/07/96  F.P.M.  NELSON,  ROD 

07/08/96  PHONE  NO  : 657-0860 

18/19/97***  84’/.  67'/. 


IM  90-8(136)446  F 
WEST  BILLINGS  INTERCHANGE-ABUT 
IM  90-8(131)450 
87TH-L0CKW00D 

CONTRACT  TOTAL  3.611 


ABUTMENT  WALLS 


EMPIRE  SAND  AND  GRAVEL  CO., INC 


HOT  RECYCLED  PMS  OVERLAY,  SEAL  I COVER,  BR.  DECK  REHAB. 

HI  $ 7,807,789  $ 6,888,889  $ 7,081,730 


FEND 

04/14/97 


05/08/96  F.P.M.  SHLIPAI(,TOM 
06/03/96  PHONE  NO  :845-0370 
06/30/98**# 

97’/. 


179'/. 


NH  53-1(18)16  F 
ACTON-NORTHWEST 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PMS,  SEAL  i COVER 

11.497  mi  $ 9,908,965  $ 9,698,698  $ 8,577,719 


07/09/96  F.P.M.  KEGLEY,  MEL 

08/08/96  PHONE  NO  :657-0859 

10/88/98***  88'/.  76’/. 


BR  9005(8) 

CLARK  FORK  OF  YELLOWSTONE 


0.760 


SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  BEAM  BRIDGE 

Km  $ 630,484  % 631,007  $ 560,860 


08/08/96  F.P.M.  SLOE,  DAVID  A. 

09/10/96  PHONE  NO  :657-0861 

09/14/97***  89'/.  77'/. 


STEP  91-1(6)0 

BIG  TIMBER  BUSINESS  LOOP 


8.815 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
MILLING,  PMS  OVERLAY  AND  SEAL  fs  COVER 

HI  $ 1,386,168  $ 1,404,484  $ 1,471,561 


08/08/96  F.P.M.  BERGEN,  PERRY 

08/19/96  PHONE  NO  : 938-4878 

09/14/97***  99'/.  98’/. 


**»  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/97 


DATE: 09/09/97 

***  BILLINGS  DISTRICT  ♦♦♦ 

PAGE  NO:  15 

PRIME  CONTRACTOR 

MONT.DEPI.  field  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

'/.  CUNT. 

TIME 

USED 

BR  9056(89) 

CLARKS  FORK  OF  YELLOWSTONE  RIV 


0.396 


COP  CONSTRUCTION  CO. 

PRESTRESSED  BEAM  BR. 

mi  $ 1.0W,600  $ 909,091  $ 847.778 


09/04/96  F.P.fl.  NELSON,  ROD 

10/04/96  PHONE  NO  !657-0860 

09/88/97**»  93'/.  87'/, 


STPP  45-1(14)0 
BIG  TIMBER  - NORTH 


7.981 


S K CONSTRUCTION,  INC. 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  t COVER,  P.S.  BR. 
m $ 5,945,331  $ 5,478,483  $ 3,859,980 


10/10/96  F.P.M.  BERGEN,  PERRY 

10/88/96  PHONE  NO  .-938-4873 

08/11/99***  60'/.  487, 


IM  0008(65) 

INTERSTATE  SIGNING  - BILLINGS 


OMO  CONSTRUCTION  INC 

INTERSTATE  SIGNING  - BILLINGS 

57.000  km  $ 8,983,689  $ 8,633,050  i 888,919 


18/18/96  F.P.M.  KEGLEY,  MEL 

03/86/97  PHONE  NO  : 657-0859 

03/01/%***  31'/.  48'/i 


RTS  314-1(11)0 
DECKER  - NORTH 


51.360 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
PL.MIX  OVERLAY, SEAL  I COVER  ^ SHOULDER  REPAIR 
km  % 8,431,667  $ 1,754,000  $ 1,388,487 


08/11/97  F.P.M.  SHUPAK.TOM 
04/07/97  PHONE  NO  :845-0370 
08/87/97  100'/. 


68'/. 


BR  81-1(7)85 

JUDITH  RIVER  BRIDGE  REMOVAL 


0.000 


BRIDGE  REMOVAL 
km 


EDWARD  T CORPS  CONST. 

$ 30,088  $ 84,853  $ 0 


03/11/97  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO  : 538-8738 

10/80/97***  0'/.  80'/. 


STPLI  1008(6) 

VIRGINIA  TO  WISCONSIN  ON  RIMRO 


0.000 


EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR. AGG. SURF. i PL.MIX  BIT.SURF. 

mi  $ 1,819,464  $ 1,091,406  $ 488,754 


03/87/97  F.P.M.  HUBER, JOHN 
06/16/97  PHONE  NO  :657-0863 
05/04/98***  39'/. 


37'/. 


RTF  37-1(80)0 
LITTLE  BIGHORN  BATTLEFIELD-EAS 


3.655 


MARVIN  A.  REHBEIN 

MILL,  FILL,  OVLY,  SEAL  t COVER 

mi  % 1,100,855  $ 1,077,303  $ 1,089,498 


05/88/97  F.P.M.  SH'JPAK.TOM 

06/14/97  PHONE  NO  : 845-0370 

08/88/97  100'/.  37'/. 


BR  9008(11) 

LITTLE  BIGHORN  RIVER  - SW  WYOL 


0.116 


STRUCTURE  AND  APPROACHES 
mi  $ 


COP  CONSTRUCTION  CO. 
338,693  $ 336,154  $ 


5,348 


05/88/97  F.P.M.  STUDEBAKER,  RAYMOND 

08/08/97  PHONE  NO  :858-7389 

03/1E/98***  8'/.  40'/. 


STPE  37-1(18)18 
EAST  OF  BATTLEFIELD 


0.000 


EROSION  CONTROL 
mi 


TIMBER  MOUNTAIN  EXCAVATION, INC 
84,796  $ 88,945  $ 0 


07/09/97  F.P.M.  SHUPAK,TOM 

08/85/97  PHONE  NO  : 845-0370 

04/05/98***  0'/.  40'/. 


*♦*  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  08/31/97 


DATE: 09/09/97 

BILLINGS  DISTRICT 

PAGE  NO:  16 

PRIME  CONTRACTOR 

nUNl.UEPl.  HELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

iTOirwr 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

irCDNL 

TIME 

USED 

SMP  5699(97) 

JTL  GROUP,  INC. -BILLINGS 

07/09/97 

F.P.M.  SLOE,  DAVID  A. 

BILLINGS  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

/ / 

PHONE  NO  : 657-0861 

0.000 

mi 

$ 

363,465  $ 198,841 

$ 

0 

06/01/98*** 

0'/.  06/01/98 

IMNHSTPPSTPXSTPU  0008(317) 

ACCENT  STRIFE  INC 

08/06/97 

F.P.M.  TILZEY,  RONALD 

1997-D5-DURABLE  PAVEMENT  MARK I 

EPOXY  PAVEMENT  MARKINGS 

/ / 

PHONE  NO  : 538-8738 

131.100 

mi 

$ 

309,150  t 899,883 

$ 

0 

07/89/98*** 

0'/.  or. 

SMP  1499(97) 

BILL  DENGEL  CONSTRUCTION 

08/06/97 

F.P.M.  TILZEY,  RONALD 

BILLINGS  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILES 

/ / 

PHONE  NO  : 538-8738 

0.000 

mi 

$ 

419,690  $ 350,795 

$ 

0 

04/85/98*** 

0'/.  06/01/98 

IM  90-8(138)398 

SCOTT  LONG  CONSTRUCTION 

08/06/97 

F.P.M.  STUDEBAKER,  RAYMOND 

190/ 194  - D5  - BRIDGE  DECKS 

BRIDGE  REPAIR 

09/03/97 

PHONE  NO  : 858-7389 

0.000 

mi 

$ 

445,140  $ 471,055 

$ 

0 

06/01/98*** 

0’/.  0'/. 

BILLINGS  DISTRICI  TOTALS 

* 44.796,072 

$34,681,285 

m 

FUIALS  PUR  ALL  PRUJECIS: 

$856,949,978 

$837,693,455 

$153,685,8/8 
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DATE: 10/06/97 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
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PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

Original 

AWARD  DATE 

PERCENT 

rmr. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BR-STPP  6-1(65)83 

D.H.  BLATTNER  t SONS,  INC. 

10/12/95 

F.P.M.  MAART, 

WILLIAM  C. 

PARADISE  - EAST  (WEST  SECTION) 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  TWO  STL.  GIR.  BR'S. 

01/08/96 

PHONE  NO  :523-5856 

3.055 

mi  $ 9,983,036  % 9,756,496 

$ 10,176,898 

12/12/97***  987. 

SOX 

STPP  83-2(7)48 

A-1  PAVING,  INC 

02/07/96 

F.P.M.  CHRISINGER,KENNETH  L 

MISSOULA  COUNTY  LINE-NORTH 

WIDEN,  PMS,  SEAL  t COVER 

03/25/96 

PHONE  NO  : 755-8566 

17.340 

mi  $ 5,432,842  $ 5,636,818 

$ 4,560,980 

05/20/98***  BIX 

87X 

IM  90-1(118)64 
TARKIO-EAST 


10.054 


RIVERSIDE  CONTRACTING,  INC. 
PMS  OVERLAY,  SEAL  I COVER,  BRIDGE  DECK  REHAB, 
ni  $ 7,375,562  $ 7,638,763  $ 7,931,£ 


03/07/96  F.P.M.  MCKINNEY,  JOHN 

03/22/96  PHONE  NO  : 523-5863 

09/26/98***  98y,  86'/. 


NH-PLH  5-3(61)115  F 
GRANDVIEW  - NORTH 
PLH-NH  5-3(62)123  F 
MONTANA  40  - SOUTH 
CONTRACT  TOTAL 


5.083 


SCHELL INGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  PS  CONC.  BR. 

GR,  AGG.  SURF.,  PMS,  SEAL  I COVER 

(111  $ 9,570,088  % 7,618,818  $ 9,739,412 


PEND  04/11/96 
09/18/97  05/06/96 


F.P.M.  ROBERTS,  JAMES 
PHONE  NO  : 752-0531 


PEND 

08/28/97 


10/15/97*** 


lOlX 


CM  0002(158) 

SIGNAL  OPERATION  IMFROVEMENTS- 


0.000 


SCOTT  CONSTRUCTION,  INC. 

TRAFFIC  SIGNAL  I INTERSECTION  IMPROVEMENT 
mi  $ 1,370,128  $ 1,448,380  $ 765,823 


08/02/96  F.P.M.  SULLIVAN,  SHEILA 
04/15/97  PHONE  NO  :523-5877 
10/15/97***  53'/.  in 


STPP  52-2(24)33 
CRESTON  - SOUTH 


7.078 


SCHELLINGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER 

km  $ 7,060,321  $ 6,111,294  $ 5,656,554 


09/04/96  F.P.M.  MITCHELL,  JAMES  D. 

09/23/96  PHONE  NO  :755-8557 

05/02/99***  937.  63'/. 


STPS  269-1(11)5 
CORVALLIS  - NORTH  t SOUTH 


7.310 


A-1  PAVING,  INC 

WIDEN,  PMS  OVERLAY,  SEAL  t COVER,  5 CANAL  STRUCTURES 
km  % 2,752,627  $ 2,880,351  $ 3,077,438 


09/04/96  F.P.M.  SULLIVAN,  SHEILA 

11/04/96  PHONE  NO  :523-5877 

07/13/98***  98'/  84'/. 


SMP  3299(96) 

CRUSH  AND  STOCKPILE  - MISSOULA 


0.000 


CRUSH  t STOCKPILE 
mi 


L.S.  JENSEN  I SONS  INC 
$ 286,400  $ 319,266  $ 245,276 


12/12/96  F.P.M.  SULLIVAN,  SHEILA 
05/19/97  PHONE  NO  :523-5877 
10/15/97***  777.  09/30/97 


DPI  0195(001)  F 

MISSOULA  1-90  AIRPORT  INTERCHA 


JTL  GROUP,  INC. -MISSOULA 
GR.AGG  SURF. PL  MIX  SURF.S  t C AND  STRUCTURES 


03/11/97  F.P.M.  JOHNSON,  ROBERT  L. 

03/27/97  PHONE  NO  : 523-5864 


ESTIMATED  COMPLETION  DATE 


- m »* 

gj  ■'^i 
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CONSTRUCTION  BUREAU 
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»*«  MISSOULA  DISTRICT 


PAGE  NO:  8 


PRIME  CONTRACTOR 

HUNT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

ORIGINAL 

CONTRACT 

CONTRACTOR 

MODIF. 

Award  DATE 

WORK  BEG. 

PERCENT 

PROJECT 

TCDNl^ 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPX  38758(8) 

WEST  BROADWAY  (EAST  SECTION) 

CONTRACT  TOTAL  0.994 


GR.AGG  SURF. PL  MIX  OVERLAY. S I C AND  WIDENING 
mi  $ 10,016,486  $ 7,153,914  $ 4,516,£ 


10/15/97*** 


63y, 


54X 


NH  1-1(37)69  F 
HAPPY'S  INN  - E i W 


RIVERSIDE  CONTRACTING,  INC. 

GR., AGG.SURF.pl  mix  BIT.SURF.S  EAL  I COVER  t STRUCTURES 
11.686  mi  $ 7,487,036  $ 6,678,786  $ 4,778,409 


03/87/97  F.P.M.  ROEDEL,  DONALD 

04/81/97  PHONE  NO  ;755-8559 

07/17/99*#*  71X  45*/. 


NH-CM  0008(816) 

N RESERVE  ST  - STRUCTURES 


8.314 


COP  CONSTRUCTION  CO. 

GR.AGG. SURF. PL. MIX  BIT.SURF.S  t C t STRUCTURES 
km  $ 6,497,408  $ 5,111,000  $ 1,800,669 


03/87/97  F.P.M.  MAART,  WILLIAM  C. 
05/13/97  PHONE  NO  : 583-5856 
08/06/99***  35X  47X 


CM  0008(878) 

SIGNAL  OPERATION  IMPROVEMENTS- 


0.000 


SCOTT  CONSTRUCTION,  INC. 

SIGNALS  OPERATION  IMPROVEMENTS 

mi  $ 1,769,867  $ 1,764,488  $ 70,634 


03/87/97  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  ; 583-5877 

07/18/98***  4X  53*/. 


BR  9015(17) 

SWAN  RIVER  - 1 MILE  WEST  OF  FE 


0.155 


DICK  ANDERSON  CONSTRUCTION 
NEW  PRESTRESSED  CONCRETE  BEAM  BRIDGE 

mi  $ 713,118  * 605,364  $ 83,638 


04/84/97  F.P.M.  KALBERG,  J.  GARY 

08/11/97  PHONE  NO  ;857-3395 

04/05/98***  47.  88*/. 


STPHS  0008(867) 

3 LOCATIONS-DISTRICT  1-ELECTRI 
STPHS  0008(301) 

1994-FLATHEAD  COUNTY-SIGNING-8 
STPHS  0008(303) 

1994-DISTRICT  1 -DELINEATORS/S I 
CONTRACT  TOTAL  0.000 


IMNHSTPPSTPS  0008(313) 

1997-Dl -DURABLE  PAVEMENT  HARK I 

441.500 


ELECTRICAL  SIGNS 
SIGNING,FLASHERS,LUHINAIRES  t SIGNS 


DELINEATORS  t SIGNS 
km 


PAVLIK  ELECTRIC  CO,  INC 


1997  DURABLE  PAYEHENT  HARKINGS 
mi  $ 759,885  % 675, 


165,303  $ 143,530  $ 66,816 

MARK  RITE  LINES  OF  MONT.,  INC. 


690,646 


04/84/97  F.P.M.  KALBERG,  J.  GARY 

07/08/97  PHONE  NO  : 857-3395 

18/15/97*** 


477. 


787. 


05/88/97  F.P.M.  MCKINNEY,  JOHN 

07/15/97  PHONE  NO  :583-5863 

09/84/98***  98*/.  777. 


PLH  5-3(63)185  F 
MONTANA  40  - NORTH 


.580 


SCHELLINGER  CONST  CO., INC. 
GR,AGG,SURF,PL.HIX  SURF, SEAL  t COVER 

mi  $ 3,845,318  $ 3,367,055  $ 1,187,784 


07/09/97  F.P.M.  ROBERTS,  JAMES 

07/88/97  PHONE  NO  :758-0531 

09/80/99***  33X  86*/. 


**»  ESTIMATED  COMPLETION  DATE 


I 
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PRIRrCONTRACTOR 

RDRT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

^TONT 

rmr. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

SMP  1599(97) 

BLAHNIK  CONSTRUCTION, 

INC. 

07/09/97 

F.P.M.  KALBERG 

, J.  GARY 

MISSOULA  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

08/25/97 

PHONE  NO  : 257-3395 

0.000 

nii 

$ 

903,068 

$ 797,449 

$ 

166,318 

05/15/98***  EIX 

05/15/98 

SMP  3E99(97) 

SUTTON  CONST.  SERVICES 

, INC. 

07/09/97 

F.P.M.  MCKINNEY,  JOHN 

MISSOULA  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

/ / 

PHONE  NO  -.523-5863 

0.000 

flii 

$ 

319,550 

$ 272,423 

$ 

0 

10/01/97***  OX 

10/01/97 

NH  E^t-1(«)32 

KEENEY  CONSTRUCTION 

08/06/97 

F.P.M.  MCKINNEY,  JOHN 

CLEARWATER  JUNCTION  REST  AREA 

REST  AREA 

oQpsm 

PHONE  NO  :523-5863 

0.000 

km 

$ 

801,957 

$ 786,804 

$ 

63,072 

10/25/98***  87. 

137. 

STPS  382-1(9)4 

A-1  PAVING,  INC 

OQ/Obm 

F.P.M.  JOHNSON 

, ROBERT  L. 

PERMA  CANYON  - NORTH 

WIDEN, PLANT  MIX  OVERLAY, SEAL  t COVER 

09/15/97 

PHONE  NO  :523-5864 

10.626 

km 

% 

1,518,539 

$ 1,516,575 

$ 

39,915 

03/12/99***  37. 

167. 

NH  7-1(76)47 

MONTANA  LINES,  INC 

09/04/97 

F.P.M.  SULLIVAN,  SHEILA 

HAMILTON  STRIPING 

SIGNAL  REV., STRIPPING  t CURB  t GUTTER 

/ / 

PHONE  NO  : 523-5877 

1.700 

mi 

% 

267,107 

$ 305,742 

% 

3,059 

06/10/98***  17. 

OX 

MISSOULA  UISIKICT  TOTALS 

% 78,894,972 

■"?'7(T;589,2B7 

% 55,496,051 

m 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/97 


DATE: 10/06/97 

BUTTE  DISTRICT  *** 

PAGE  NO:  4 

prime  WNTraCtoR 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

X UUNI. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

IM  0002(6E) 

OMO  CONSTRUCTION  INC 

ll/EO/95 

F.P.H.  0'BRIEN,MURRAY 

INTERSTATE  SIGNING  - BUTTE 

SIGNING  t SIGN  SUPPORT  UPGRADE 

03/18/96 

PHONE  NO  :78E-7443 

AOO.EOO 

mi 

$ 5,809,670  $ 5,551, 6EA  $ 6,108,017 

10/15/97t** 

98X 

9oy. 

STPU  1E0E(3) 

A.M.  WELLES,  INC. 

08/0E/96 

F.P.M.  HELD,  TERRY 

OAK  STREET  - BOZEMAN 

GR.,  AGG.  SURF.,  PMS, 

, CURB  t GUTTER,  SIDEWALK,  SWR  ^ WATER 

09/11/96 

PHONE  NO  :E85-473E 

IM  90-6(67)307 

10/15/97*** 

NORTH  7TH  INTERCHANGE-BOZEMAN 

RAMP  WIDENING,  PMS,  SEAL  t COVER 

CONTRACT  TOTAL 

1.E85 

mi 

$ 1,9E5,850  $ 1,853,A88  $ 1,877,903 

98)! 

98*/. 

STPP  1A-E(1E)33 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PEND 

10/10/96 

F.P.M.  STREETER,STEFAN 

WHITE  SULPHUR  SPRINGS-SOUTH 

- 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  t COVER,  STEEL 

09/19/96  03/05/97 

PHONE  NO  :547-367E 

8.60A 

mi 

$ A,501,5I1  $ 3,9E9,5E6  $ E,7E7,980 

ll/10/98*»* 

69/. 

65X 

IM  15-^81)195 

JIM  GILMAN  EXCAVATING  INC. 

10/10/96 

F.P.M.  SACKS,RAY 

HELENA  - NORTH 

PL.  MIX  BIT.  SURF.,  SEAL  t COVER 

03/11/97 

PHONE  NO  :457-05E6 

7.333 

km 

$ 1,549,A38  $ 1,344,671  $ 1,349,8E1 

09/30/97*** 

98/. 

83*/, 

STPP  13-1 (EE)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/10/96 

F.P.M.  WILLIAMS,PAUL 

RAYNOLDS  PASS  - NORTH 

PL.  MIX  BIT.  OVERLAY, 

, SEAL  t COVER 

05/E8/97 

PHONE  NO  :68E-4568 

39.173 

km 

$ 4,E13,643  $ 3,737,737  $ 3,359,759 

lE/16/98*** 

90X 

75*/, 

SMP  EE99(96) 

JIM  GILMAN  EXCAVATING  INC. 

lE/lS/96 

F.P.M.  WILLIAMS,PAUL 

CRUSH  AND  STOCKPILE  - BUTTE  DI 

CRUSH  1 STOCKPILE 

03/E0/97 

PHONE  NO  : 683-4568 

0.000 

mi 

$ 183,750  f E13,115  t 163,876 

10/15/97*** 

m 

06/30/97 

STPS  E71-l(8)5 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  SACKS,RAY 

8.0  KILOMETERS  NORTH  OF  DRUMMO 

GR.AGG  SURF. PL  MIX  SURF.S  1 C 

06/10/97 

PHONE  NO  :457-05S6 

RTF  19-E( 18)63 

04/19/98*** 

DRUMMOND  - SOUTH 

PL  MIX  OVERLAY. S t C 

RTS  E71-l(6)0 

DRUMMOND  - EAST  t NORTH 

PL  MIX  OVERLAY. S t C 

RTS  51E-1(E)0 

HALL  - EAST 

CRACK  SEALING 

RTS  513-1(8)0 

HALL  - WEST 

CRACK  SEALING 

RTF  96-1(1)0 

DRUMMOND  - FRONT  STREET 

PL  MIX  OVERLAY. S L C 

CONTRACT  TOTAL 

E1.810 

km 

t 1,E97,4E5  $ 1,198,549  $ 9E5,435 

m 

60X 

»**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  09/30/97 


DATE; 10/06/97 

***  BUTTE  DISTRICT  *** 

PAGE  NO:  5 

"■  PRIME  CONTRACTOR 

HoNt.Dept.  field  project  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DAIE 

WORK  BEG. 
WORK  COMP. 

PERCENT  '/  CONT. 

PROJECT  TIME 

COMPLETED  USED 

RTS  359-1(3)1 
CARDWELL-HARRISON 


ie.700 


PL  MIX  OVERLAY. S I C 
mi  $ 


JIM  GILMAN  EXCAVATING  INC. 
876,485  $ 818,548  % 814,800 


03/11/97  F.P.M.  ARVISH,MIKE 

07/07/97  PHONE  NO  : 788-9387 

01/10/98***  m 95X 


STPP  13-1(19)65 
NORRIS  - HARRISON 


9.839 


WICKENS  CONSTRUCTION,  INC. 
GR.AGG.SURF.PL.MIX  BIT.SURF.SE  AL  I COVER 
mi  % 6,458,616  $ 5,598,816  $ 8,766,318 


03/87/97  F.P.M.  BRAZ ILL, WILLI AM 
05/06/97  PHONE  NO  ;685-3319 
07/10/99***  m 467, 


BR  9018(6) 

WARM  SPRINGS  CREEK  - ANACONDA 


0.059 


STRUCTURE  I APPROACHES 
mi  $ 


SLETTEN  CONSTRUCTION  CO 
561,848  $ 487,713  $ 885,698 


04/84/97  F.P.M.  ARVISH,MIKE 

07/14/97  PHONE  NO  : 788-9387 

01/83/98***  677,  75X 


STPP  13-3(8)84 
SAPPINGTON  JCT.  - NORTH 


9.881 


GUARDRAIL  t DRAINAGE 
mi  $ 


J AND  S CONSTRUCTION 
688,640  $ 599,061  $ 638,885 


05/88/97  F.P.M.  ARVISH,MIKE 
07/14/97  PHONE  NO  :788-9387 
01/08/99***  98K 


m 


IM-STPP-NH  0008(314) 

1997-D8-DURABLE  PAVEMENT  MARK  I 

139.100 


MARK  RITE  LINES  OF  MONT.,  INC. 
1997-D8-DURABLE  PAVEMENT  MARKI  NG 

mi  $ 878,670  $ 853,798  % 8,539 


05/88/97  F.P.M.  MCCORMICK,  THOMAS 
09/89/97  PHONE  NO  :586-5074 
03/86/98***  IX  m 


NH  50-1(16)11 
YELLOWSTONE  PARK 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
HOT  RECYCLED  PMS  OVERLAY,SEAL  t COVER 

38.686  km  $ 4,074,699  $ 3,976,186  % 741,170 


05/88/97  F.P.M.  HELD,  TERRY 
09/15/97  PHONE  NO  :885-4738 
06/18/99***  19y. 


36'/. 


STPHS  0008(309) 

1994-D8-GUARDRAIL/SL0PE  FLATTE 


0.000  km 


GARRDRAIL  t SLOPE  FLATTENING 


A.M.  WELLES,  INC. 

83,708  i 73,594  $ 91,987 


07/09/97  F.P.M.  WILLIAMS,PAUL 

08/11/97  PHONE  NO  ; 688-4568 

04/05/98***  98’/, 


53'/. 


SMP  3099(97) 

BUTTE  DISTRICT  - CRUSH  AND  STO 


0.000 


MAINTENANCE  STOCKPILE 
mi  $ 


RIGHT  WAY  CONSTRUCTION 
394,481  $ 849,761  $ 48,467 


07/09/97  F.P.M.  SACKS, RAY 
09/08/97  PHONE  NO  ; 457-0586 
10/01/97***  19'X  10/01/97 


ER  0008(308)  U8 
8 LOC.-  FLOOD  REPAIR 


0.000 


RIPRAP  EROSION  CONTROL 
mi  $ 


SIERRA  ROCK  AND  DIRT,  INC. 

70,743  $ 98,617  $ 93,607 


07/09/97  F.P.M.  ARVISH,MIKE 

09/17/97  PHONE  NO  :788-9387 

04/05/98***  98X  837. 


***  ESTIMATED  COMPLETION  DATE 
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PRIME  CONTRACTOR 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

ORTGINAT 

AHARDDATE 

PERCENT 

rcDfrn 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

SMP  1699  (97) 

A.M, 

, WELLES,  INC. 

08/06/97 

F.P.M.  MCCORMICK,  THOMAS 

BUTTE  DISTRICT  - CRUSH  AND  STO 

MAINTENANCE  STOCKPILES 

09/16/97 

PHONE  NO  :586-5074 

0.000 

mi  $ 479,330 

$ 391,966 

$ 3,407 

05/23/98***  n 

06/01/98 

IM-HDP  9240(001)  F 

MORRISON  KNUDSEN  CORPORATION 

09/04/97 

F.P.M.  MCCORMICK,  THOMAS 

BELGRADE  INTERCHANGE 

REHABILITATE  INTERCHANGE  1 PS  CONCRETE  BRIDGE 

/ / 

PHONE  NO  :586-5074 

4.220 

km  $ 8,073,537 

$ 8,397,890 

i 83,988 

09/29/00***  IX 

OX 

STPHS  5899(11) 

MONTANA  LINES,  INC 

09/04/97 

F.P.M.  SACKS,RAY 

SAFETY  IMPROVEMENTS  - HELENA 

SAFETY  IMPROVEMENTS 

/ / 

PHONE  NO  : 457-0526 

0.000 

mi  $ 83,831 

i 94,267 

$ 944 

05/31/98***  IX 

OX 

BUT  IE  DISTRICT  TOTALS 

i 41,539,148 

% 38,802,268 

$ 22,077,270 

55X 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/97 


DATE; 10/06/97 

***  GREAT  FALLS  DISTRICT  »** 

PAGE  NO;  7 

PRIMETCUNIKACIUK 

MUNI.UbKI.  HELD  PRUJLUl  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATe 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

X CDNT. 

TIME 

USED 

BR-STPU  5211(6)  F 

SHUMAKER  TRUCKING  1 EXC,  INC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAY  OBLITERATION 

/ / 

PHONE  NO  ;771-7170 

0.325 

mi 

% 757,860  $ 478,500 

$ 

4,785 

10/15/97*** 

IX 

OX 

NH  1-3(27)219  F 

D.H.  BLATTNER  1 SONS, 

INC. 

10/12/95 

F.P.M.  DENNIS  LEO 

BROWNING-EAST  t WEST 

GR,  AGG.  SURF.,  PMS, 

SEAL  t COVER 

11/21/95 

PHONE  NO  ;338-3417 

NH  1-3(28)222 

BROWNING  URBAN 

PMS,  SEAL  t COVER 

02/14/98*** 

CONTRACT  TOTAL 

7.127 

mi 

$ 10,728,180  $ 10,611,222 

$ 

8,867,812 

84X 

1187. 

STPP  44-1(10)14 

S K CONSTRUCTION,  INC. 

11/20/95 

F.P.M.  MIKE  KLETTE 

VALIER-EAST 

GR,  PMS,  SEAL  t COVER 

02/14/96 

PHONE  NO  ; 278-7078 

13.691 

mi 

i 9,295,163  $ 9,337,063 

$ 

9,725,997 

05/15/98*** 

98X 

927, 

STPP  3-4(6)102 

FLYING  EAGLE  CORPORATION 

02/07/96 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  - EROSION  C 

EROSION  CONTROL 

06/12/96 

PHONE  NO  ; 338-34 17 

STPP  58-1(14)15 

PEND 

10/15/97*** 

NORTH  OF  KIOWA  - SNOW  FENCE 

SNOW  FENCE 

04/11/97 

CONTRACT  TOTAL 

0.046 

mi 

$ 135,953  $ 113,371 

$ 

103,588 

917. 

96X 

NH  10-1(15)3 

UNITED  MAT'LS  OF  GREAT 

FALLS 

PEND 

03/07/96 

F.P.M.  RANDY  AAFEDT 

15TH  ST.  AND  RIVER  DRIVE.  - GR 

GR,  AGG.  SURF.,  PCCP 

12/20/96 

04/22/96 

PHONE  NO  ; 771 -7170 

STPU  5205(8)  F 

RIVER  DRIVE  (9TH  TO  15TH  ST.  N 

GR,  AGG.  SURF.,  PCCP 

10/15/97*** 

CONTRACT  TOTAL 

0.637 

mi 

$ 3,437,481  % 3,333,604 

$ 

3,368,969 

997, 

1217. 

IM  15-5(90)248 

RIVERSIDE  CONTRACTING, 

INC. 

10/10/96 

F.P.M.  DOUG  WILMOT 

HARDY  CREEK  - ULM  SOUTHBOUND 

PL.  MIX  BIT.  OVERLAY, 

SEAL  t COVER 

10/30/96 

PHONE  NO  ;771-7346 

21.852 

mi 

% 6,217,870  $ 5,332,817 

$ 

5,123,403 

01/15/99*** 

967 

887. 

RTF-STPHS  1-3(22)210 

SLETTEN  CONSTRUCTION  CO 

02/11/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  BRIDGE 

STRUCTURE  REHABILITATION 

07/10/97 

PHONE  NO  ;338-3417 

0.226 

mi 

$ 352,062  % 371,251 

$ 

324,052 

12/15/97*** 

877. 

917, 

BR  9050(7) 

TAMIETTI  CONST.  CO. 

, INC. 

03/27/97 

F.P.M.  MIKE  KLETTE 

TETON  RIVER  - S.W.  OF  COLLINS 

STRUCTURE  AND  APPROACHES 

07/02/97 

PHONE  NO  ; 278-7078 

0.042 

km 

$ 443,321  $ 438,391 

$ 

145,479 

01/24/98*** 

337. 

717. 

*♦  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/97 


DATE: 10/06/97 

GREAT  FALLS  DISTRICT  »*» 

PAGE  NO:  8 

PRIME  CONTRACTOfT 

HONT.DEPT. 

FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

original 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  date 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETEC 

X CONT. 

TIME 

1 USED 

NH  1-3(34)S10  F 

A-1  PAVING,  INC 

04/84/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  BRIDGE  - EAST 

COLD  RECYCLED  PLANT  MIX  BITUMI  NOUS  SURFACE  OVERLAY 

06/08/97 

PHONE  NO  :338-3417 

STPHS  1-3 (37) SOS 

04/13/99*** 

SLOPE  FLATTENING  - WEST  OF  EAS 

SLOPE  FLATTENING  i GUARDRAIL  S AFETY  IMPROVEMENTS 

CONTRACT  TOTAL  13.S68 

km  $ 

8,716,575  % 8,614,467  $ 

1,807,511 

46X 

56X 

STPP  58-1(1 1)3S 

MARVIN  A.  REHBEIN 

05/88/97 

F.P.M.  TERRY  WICKMAN 

ST.  MARY  - CANADIAN  LINE 

PMS  OVERLAY 

Ob/^bm 

PHONE  NO  :338-5158 

18.79S 

mi  $ 

3,537,056  $ 3,573,768  $ 

1,539,489 

08/16/99*** 

43X 

53X 

BR  9007(16) 

FRONTIER-WEST,  L.L.C. 

07/09/97 

F.P.M.  RANDY  AAFEDT 

BELT  CREEK  - N.E.  OF  GREAT  FAL 

STRUCTURE  t APPROACHES 

08/05/97 

PHONE  NO  :771-7170 

O.TS^f 

km  $ 

1,064,990  $ 999,594  $ 

168,159 

09/80/98*** 

16y. 

31X 

STPHS  OOOSOOS) 

OMO  CONSTRUCTION  INC 

OB/Obm 

F.P.M.  BILL  LAY 

SIGNING 

UPGRADING  SIGING  t,  INSTALLING  SWING  AWAY  TYPE  DELINEATORS 

09/18/97 

PHONE  NO  :864-53I0 

STPHS  60-S(^t8)53 

GUARD  RAIL 

INSTALLING  GUARDRAIL 

11/85/97*** 

CONTRACT  TOTAL  0.569 

km  $ 

58,914  $ 55,636  $ 

556 

ly. 

50X 

SMP  0399(97) 

BILL  DENGEL  CONSTRUCTION 

OQ/Obm 

F.P.M.  GARY  BERG 

GREAT  FALLS  DISTRICT  - CRUSH  A 

MAINTENANCE  STOCKPILES 

OBIdim 

PHONE  NO  :865-6881 

0.000 

mi  $ 

511,468  $ 480,775  $ 

181,650 

05/05/98*** 

43'/. 

06/01/98 

SMP  5099(97) 

RAMAKER-SWANSON  INC. 

OB/Obm 

F.P.M.  BILL  LAY 

GREAT  FALLS  DISTRICT  - CRUSH  A 

MAINTENANCE  STOCKPILES 

/ / 

PHONE  NO  :864-5310 

0.000 

mi  $ 

847,487  $ 888,860  $ 

0 

08/01/98*** 

OX 

06/01/98 

IM  15-5(93)S56 

EMPIRE  SAND  AND  GRAVEL 

CO., INC 

09/04/97 

F.P.M.  DOUG  WILMOT 

HARDY  CREEK-ULM  (NORTHBOUND) 

MILL, FILL  1 PLANT  MIX  OVERLAY 

/ / 

PHONE  NO  :77I-7346 

14.17S 

mi  $ 

4,315,813  $ 4,517,500  % 

0 

01/87/00*** 

OX 

OX 

STPS  S13-l(6)0 

RIVERSIDE  CONTRACTING, 

INC. 

09/04/97 

F.P.M.  TERRY  WICKMAN 

CUT  BANK  - NORTH 

WIDENING, PMS  OVERLAY 

09/84/97 

PHONE  NO  ;338-5158 

7.958 

km  $ 

1,808,345  $ 1,343,608  % 

0 

03/80/99*** 

OX 

OX 

H ESTIMATED  COMPLETION  DATE 
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DATE! 10/06/97 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/97 

»*i.'GSEAimiS,mSTRICT  ^ 
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PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

UKIblNflL 

TYPE  OF  UORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF. 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

flWflKD  Uflit 

HORK  BEG. 
HORK  COMP. 

FtRUtRl 

PROJECT 

COMPLETED 

7.  LUNI. 

TIME 

USED 

BR  9007(18) 

SUN  RIVER  BRIDGE  - FORT  SHAH 

0.785 

TAHIETTI  CONST.  CO.,  INC. 

PS  CONCRETE  BRIDGE  t APPROACHE  S 

kffl  $ 825,157  % 781,166  % 0 

09/0A/97  F.P.M.  BILL  LAY 

10/06/97  PHONE  NO  !26A-5310 

09/ii/98*»»  or. 

or. 

GREAT  TAlLS  DiSiRiCl  lO'IALS 

J 45,S41,0S7  i 44,551,587  % 30,755,'»'»9 

68? 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/97 


DATE: 10/06/97 

*«  GLENDIVE  DISTRICT  **♦ 

PAGE  NO:  10 

PRIME  contractor 

MtlNt.DEPT.  field  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH  TYPE  OF  WORK 

PROJECT  DESIGNATION 

original 

engineer  contract  contractor 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCERT  TCDRT: 

PROJECT  TIME 

COMPLETED  USED 

IM  94“3(43)113 

CENTURY  COMPANIES,  JV 

01/04/96 

F.P.M.  LAUCKNER,  JAMES 

HATHAWAY  REST  AREA 

REHABILITATE  REST  AREAS  EB  1 WB 

04/19/96 

PHONE  NO  : 365-2877 

IM  9A-6('t2)193 

BAD  ROUTE  REST  AREA 

REHABILITATE  REST  AREA  t MCS  SITE 

10/15/97*** 

CONTRACT  TOTAL 

0.000 

kffl  $ 1,013,765  $ 1,206,841  $ 1,232,644 

98X 

987. 

NH  1-8(20)472 

PRINCE,  INC 

07/09/96 

F.P.M.  PISK,  RANDAL 

MALTA  - SACO 

PMS  OVERLAY,  SEAL  1 COVER,  MCS  SCALE  SITE 

08/28/96 

PHONE  NO  :28B-9478 

27.354 

mi  $ 4,418,162  $ 4,296,410  < 4,088,267 

02/04/98*** 

95y. 

997. 

SF-STPS  447-1(11)12 

S K CONSTRUCTION,  INC. 

11/14/96 

F.P.M.  MARTIN,  DOUGLAS 

12  MI.S  OF  ROSEBUD  SOUTH 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  t COVER 

03/20/97 

PHONE  NO  : 233-3604 

RTS  446-1(1)0 

CARTERVILLE-SOUTH 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  t COVER 

10/09/98*** 

CONTRACT  TOTAL 

6.689 

km  * 2,514,661  $ 2,341,741  $ 1,539,624 

66Y. 

lorx 

BR  25-1(24)46 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  GREUFE,  LARRY 

MISSOURI  RIVER  BRIDGE-SOUTH  OF 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  t COVER  AND  BRIDGE 

02/12/97 

PHONE  NO  :653-1050 

0.094 

km  % 4,166,617  $ 4,538,099  $ 2,743,874 

05/14/98*** 

607. 

477. 

NH  1-10(36)645 

DIAMOND  CONSTRUCTION,  INC. 

12/12/96 

F.P.M.  ARTHUR,  RONALD  T. 

CULBERTSON  REST  AREA 

REST  AREA,  MCS  SCALE  1 WEIGH  IN  MOTION  SYSTEM 

04/22/97 

PHONE  NO  : 787-5701 

0.000 

km  $ 2,003,175  $ 1,942,007  $ 1,556,830 

01/31/98*** 

807. 

717. 

BR  9053(16) 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  PISK,  RANDAL 

MILK  RIVER-SOUTHWEST  OF  GLASGO 

GR.,  AGG.  SURF.,  STEEL  BEAM  BRIDGE 

01/20/97 

PHONE  NO  : 228-9478 

0.070 

km  $ 1,128,674  $ 1,015,866  $ 836,963 

10/26/97*** 

827. 

887. 

RTS  201-2(9)46 

RIVERSIDE  CONTRACTING,  INC. 

12/12/96 

F.P.M.  BARTH,  TIM 

JUNCTION  MT  16  - EAST  6 WEST 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

05/13/97 

PHONE  NO  :653-1050 

RTS  202-1(1)0 

JUNCTION  MT  23  - SOUTHEAST 

RTS  250-1(4)38 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

10/30/97*** 

BOXELDER  CREEK  - NORTH  1 SOUTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  1 COVER 

RTS  261-2(3)31 

SHADWELL  CREEK  - NORTH  t SOUTH 

PL.  MIX  BIT.  SURF.  OVERLAY  SEAL  t.  COVER 

RTS  327-1(6)0 

BAINVILLE  NORTH  t SOUTH 

PL.  MIX  BIT.  SURF  OVERLAY,  SEAL  t COVER 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/97 


DATE! 10/06/97 

«♦  GLENDIVE  DISTRICT  ♦** 

PAGE  NO:  11 

PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

award  date 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

CDNL 

TIME 

USED 

RTS  438-1(8)13 


EE  KM  NORTH  OF  NASHUA  - NORTH 
RTS  480-1 (E)0 

MISSOURI  RIVER  BRIDGE  - NORTH 
CONTRACT  TOTAL 

115.390 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 
km  $ 3,663,8EE  $ 3,504,388  $ 

3,536,799 

98X 

71X 

BR  9055(6) 

BEAVER  CREEK  - S OF  WIBAUX 

0.056 

SLETTEN  CONSTRUCTION  CO 

GR.,  AGG.  SURF.,  PS  CONC.  BEAM  BRIDGE 

km  $ 473,137  % 459,733  $ 438,853 

13/13/96 

01*121  m 

10/16/97*** 

F.P.M.  BACON,  DAVID 
PHONE  NO  1365-3877 

95X 

88X 

IM  94-6(44)ElE 

DRY  CREEK  - GLENDIVE 

0.000 

COP  CONSTRUCTION  CO. 

BRIDGE  DECK  OVERLAY 

flii  $ 531,183  % 448,158  $ 

433,913 

03/11/97 

05/16/97 

04/36/98*** 

F.P.M.  BACON,  DAVID 
PHONE  NO  : 365-3877 

977. 

69X 

IM  94-5(E7)163 

PRAIRIE  COUNTY  LINE  - EAST 

10.170 

PRINCE,  INC 

MILL,PMBS  OVERLAY, SEAL  t COVER  1 SLOPE  FLATTENING 
kfli  $ 4,136,755  % 3,967,318  $ 

3,331,830 

03/11/97 

05/39/97 

03/13/99*** 

F.P.M.  LAUCKNER,  JAMES 
PHONE  NO  : 365-3877 

56X 

103X 

STPP  E-E(9)77 

BAKER-WEST 

5.EE6 

EMPIRE  SAND  AND  GRAVEL 
GR.AGG.SURF.PL.MIX  BIT.SURF.SE  AL  t COVER  t STRUCTURES 
mi  $ 4,538,454  % 4,371,371  $ 

CO., INC 

933,363 

03/37/97 

06/35/97 

05/33/99*** 

F.P.M.  FRETTE,  KURT 
PHONE  NO  :333-3613 

31X 

597. 

NH  E3-3(7)119 

E.H.  OFTEDAL  AND  SONS, 

INC. 

05/33/97 

F.P.M.  ARTHUR,  RONALD 

T. 

ALZADA  - WEST 

STPS  336-1(4)0 

ALZADA  - SOUTH 

CONTRACT  TOTAL 

IE. 517 

WIDEN,PMS  OVERLAY 

GR.,GS,FMS 

mi  $ 8,633,439  $ 7,537,667  $ 

90,083 

0Q/W97 

05/39/00*** 

PHONE  NO  :787-5701 

IX 

367. 

NH  94-7(E0)E4E 

WIBAUX  REST  AREA  / VISITOR  CEN 

0.000 

CENTURY  COMPANIES,  INC, 

REST  AREA 

km  1 791,396  $ 831,667  $ 

.-MT 

383,995 

05/33/97 

07/31/97 

08/33/98*** 

F.P.M.  EIDE,  LEON 

PHONE  NO  : 365-3877 

34X 

457. 

RTF  18-1(13)43 

E.H.  OFTEDAL  AND  SONS, 

INC. 

05/33/97 

F.P.M.  SWANSON,  ROBERT  E. 

HILLSIDE  - NORTH  t,  SOUTH 

17.413 

GR.,GS,i  PMS 

km  $ 5,301,819  % 4,774,680  $ 

1,498,068 

06/35/97 

04/07/00*** 

PHONE  NO  : 333-3608 

31X 

33X 

♦ ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/97 
GIENDIVE  DISTRICT 
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PRIME  CONTRACTOR 

PONT. DEPT.  FIELD-PROJECT  MANAGER 

ORIGINAL 

^IWARDDATE 

PERCENT 

X CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

BR  277-1(2)25 

HEAVY  CIVIL,  INC. 

05/22/97 

F.P.M.  SWANSON,  ROBERT  E. 

MUSKRAT  CREEK  - AO  KM  N E OF  H 

PIPE  AND  APPROACHES 

07/29/97 

PHONE  NO  :233-3608 

O.AOO 

km 

$ 

227,602  $ 309,182 

i 

207,183 

03/05/98*** 

m 

83X 

BR  9053(1A) 

SLETTEN  CONSTRUCTION  CO 

05/22/97 

F.P.M.  PISK,  RANDAL 

MILK  RIVER  - SOUTHEAST  OF  GLA 

STRUCTURE  AND  APPROACHERS 

07/21/97 

PHONE  NO  :228-9478 

0.5A0 

km 

$ 

1,A36,115  $ 1,196,071 

$ 

150,962 

06/24/98*** 

13)5 

29X 

IM  0002 (6A) 

OMO  CONSTRUCTION  INC 

07/09/97 

F.P.M.  EIDE,  LEON 

INTERSTATE  SIGNING  - GLENDIVE 

INTERSTATE  SIGNING 

08/27/97 

PHONE  NO  : 365-2877 

171.900 

mi 

$ 

1,A71,9A5  $ 1,237,689 

$ 

54,900 

09/27/98*** 

4y. 

28X 

BR  9011(13) 

CONSTRUCTION  SERVICES 

07/09/97 

F.P.M.  EIDE,  LEON 

CRACKER  BOX  CREEK-SM  OF  GLENDI 

PIPE  t APPROACHES 

08/26/97 

PHONE  NO  : 365-2877 

0.3A0 

km 

i 

208,9A1  i 247,643 

$ 

110,928 

04/09/98*** 

45X 

44X 

SMP  3899(97) 

PRINCE,  INC 

07/09/97 

F.P.M.  FRETTE,  KURT 

GLENDIVE  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

09/16/97 

PHONE  NO  :233-3612 

0.000 

mi 

% 

438,625  $ 409,000 

$ 

0 

06/01/98*** 

OX 

06/01/98 

NH-STPE  23-2(21)81 

21  CONST.  CO. 

08/06/97 

F.P.M.  FRETTE,  KURT 

BROADUS  REST  AREA 

CONSTRUCTING  NEW  MCS  BUILDING/  SCALE  SITE  1 VISITOR 

CENTER/ 

09/02/97 

PHONE  NO  :233-3612 

0.000 

km 

i 

1,516,511  $ 1,577,312 

$ 

99,537 

12/31/98*** 

6X 

13X 

NHIMSTPPSTPS  0002(316) 

ACCENT  STRIPE  INC 

08/06/97 

F.P.M.  PISK,  RANDAL 

1997-DA-DURABLE  PAVEMENT  MARKI 

EPOXY  PAVEMENT  MARKINGS 

/ / 

PHONE  NO  : 228-9478 

312.300 

mi 

% 

772,515  $ 699,244 

$ 

6,992 

09/09/98*** 

IX 

17X 

STPS  332-1(7)12 

S K CONSTRUCTION,  ] 

[NC. 

08/06/97 

F.P.M.  MARTIN,  DOUGLAS 

20  KM  S.H.  OF  HIGHWAY  59  - S.H 

GRADING, AGGREGATE  SURF, PLANT  M IX  SURF, SEAL  t COVER 

/ / 

PHONE  NO  :233-3604 

8.825 

km 

$ 

2,644,091  % 2,614,087 

$ 

26,141 

09/26/99*** 

IX 

IIX 

GLEnDIVE  DISIKICI  lUlALS 

i 

52,02o,3OE  i 49,516,175 

$ 22,079,737 

44X 
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DATE: 10/06/97 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/97 
«*  BILLINGS  DISTRICT  «* 

PAGE  NO:  13 

PRIME  CONTRACTOR 

HONT.DEPT.  field  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

AWARD  DATE  PERCENT  X CONT. 

MODIF.  WORK  BEG.  PROJECT  TIME 

STATUS  WORK  COMP.  COMPLETED  USED 

STPSNHSTPPI  E(iy) 

DISTRICT  5-EXPERIMENTAL  EPOXY 

75.600 

MARK  RITE  LINES  OF  MONT.,  INC. 

EXPERIMENTAL  EPOXY  MARKINGS 

flii  f 531, 90A  $ 361,0‘>6  $ 331,838 

06/E9/94  F.P.M.  STUDEBAKER,  RAYMOND 

08/09/94  PHONE  NO  :E5S-73E9 

10/15/97***  9EX  10/15/94 

NH  1A-5(13)167  F 

ROUNDUP  - WEST 

NH  16-2(7)A6  F 

ROUNDUP  - SOUTH 

CONTRACT  TOTAL 

E.77E 

S K CONSTRUCTION,  INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  6 COVER 

GR,  AGG.  SURF.,  PMS,  SEAL  6 COVER,  t CONC.  BR. 
m $ 3,151,104  $ 3,194,053  % 3,619,145 

PEND 

01 /EE/97 
PEND 

04/15/97 

06/30/95  F.P.M.  HUBER, JOHN 
08/05/95  PHONE  NO  :657-0E6E 
10/15/97*** 

98y. 

98X 

STPS  't66-l(E)0 

BIG  SPRING  - NO. 

E.136 

SLETTEN  CONSTRUCTION  CO 

WIDEN,  PMS  OVERLAY,  75  FT.  CONC.  BEAM  BR. 
mi  $ 1,1E1,774  $ 1,E51,153  $ 1,EE6,B04 

PEND 

08/E1/97 

ll/EO/95  F.P.M.  TILZEY,  RONALD 
04/16/96  PHONE  NO  :538-873E 
10/15/97***  98/, 

lOSX 

BR-NH  if-EdEIS'f  F 
YELLOWSTONE  RIV.  BR.  - S.E. 

OF 

1.0E8 

COP  CONSTRUCTION  CO. 

GR,  AGG.  SURF.,  PMS,  SEAL  t COVER,  GIRDER  BR. 
mi  $ 4,193,9E8  $ 4,891, 89E  $ 4,433,069 

03/07/96  F.P.M.  NELSON,  ROD 
07/0E/96  PHONE  NO  :657-0860 
lE/19/97***  91X 

76X 

IM  90-8 ( 136 )AA6  F 

WEST  BILLINGS  INTERCHANGE-ABUT 

IM  90-8(131)«0 

E7TH-L0CKW00D 

CONTRACT  TOTAL  3.611 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

ABUTMENT  WALLS 

HOT  RECYCLED  PMS  OVERLAY,  SEAL  6 COVER,  BR.  DECK  REHAB, 
mi  % 7,E07,7E9  $ 6,EE8,EE9  $ 7,09E,B64 

PEND 

04/14/97 

05/0E/96  F.P.M.  SHUPAK,TOM 
06/03/96  PHONE  NO  :E45-0370 
06/30/98*** 

m 

1957, 

NH  53-1(18)16  F 
ACTON-NORTHWEST 

11.A97 

EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PMS,  SEAL  t COVER 

mi  % 9,98E,965  $ 9,698,698  $ 8,930,034 

07/09/96  F.P.M.  KEGLEY,  MEL 
08/0E/96  PHONE  NO  :657-0E59 
lO/SE/98***  9EX 

867. 

BR  9005(8) 

CLARK  FORK  OF  YELLOWSTONE 

0.760 

SLETTEN  CONSTRUCTION  CO 

PRESTRESSED  BEAM  BRIDGE 

km  % 630,484  $ 631,007  $ 596,031 

08/0E/96  F.P.M.  SLOE,  DAVID  A. 

09/10/96  PHONE  NO  :657-0E61 

10/15/97***  94X 

8E7. 

STPP  91-1(6)0 

BIG  TIMBER  BUSINESS  LOOP 

E.815 

EMPIRE  SAND  AND  GRAVEL  CO., INC 
MILLING,  PMS  OVERLAY  AND  SEAL  6 COVER 

mi  $ 1,3E6,16E  % 1,484,484  % 1,5E9,1E5 

08/0E/96  F.P.M.  BERGEN,  PERRY 
08/19/96  PHONE  NO  :93E-487E 
10/15/97***  98y. 

987. 

**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/97 


DATE: 10/06/97 

♦**  BILLINGS  DISTRICT  *** 

PAGE  NO:  lA 

PRIME  CONTRACTOR 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

rcDfrn 

TIME 

USED 

BR  9056(29) 

COP  CONSTRUCTION  CO. 

09/04/96 

F.P.M.  NELSON,  ROD 

aARKS  FORK  OF  YELLOWSTONE  RIV 

PRESTRESSED  BEAM  BR. 

10/04/96 

PHONE  NO  :657-0260 

0.396 

mi 

$ 

1,044,600  $ 909,091  $ 879,395 

10/15/97*** 

m 

87X 

STPP  45-1(14)0 

S K CONSTRUCTION,  INC. 

10/10/96 

F.P.M.  BERGEN,  PERRY 

BIG  TIMBER  - NORTH 

GR.,  AG6.  SURF.,  PL. 

MIX 

BIT.  SURF.,  SEAL  1 COVER,  P.S.  BR. 

10/28/96 

PHONE  NO  : 932-4872 

7.981 

mi 

$ 

5,945,331  $ 5,478,423  $ 3,794,622 

02/11/99*** 

69X 

53X 

IM  0002(65) 

OMO  CONSTRUCTION  INC 

12/12/96 

F.P.M.  KEGLEY,  MEL 

INTERSTATE  SIGNING  - BILLINGS 

INTERSTATE  SIGNING  - 

BILLINGS 

03/26/97 

PHONE  NO  : 657-0259 

57.000 

km 

2,983,689  $ 2,633,050  % 975,446 

03/07/98*** 

37% 

42X 

RTS  314-1(11)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

02/11/97 

F.P.M.  SHUPAK,TOM 

DECKER  - NORTH 

PL.MIX  OVERLAY, SEAL  1 COVER  t SHOULDER  REPAIR 

04/07/97 

PHONE  NO  : 245-0370 

51.360 

km 

$ 

2,431,667  $ 1,754,000  $ 1,395,414 

08/27/97 

lOOX 

68X 

BR  81-1(7)25 

EDWARD  T CORPS  CONST. 

03/11/97 

F.P.M.  TILZEY,  RONALD 

JUDITH  RIVER  BRIDGE  REMOVAL 

BRIDGE  REMOVAL 

10/02/97 

PHONE  NO  .-538-8732 

0.000 

km 

$ 

30,082  $ 24,853  $ 0 

10/20/97*** 

0% 

8oy. 

STPU  1002(6) 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

03/27/97 

F.P.M.  HUBER,JOHN 

VIRGINIA  TO  WISCONSIN  ON  RIMRO 

GR.AGG.SURF.t  PL.MIX  BIT. SURF. 

06/16/97 

PHONE  NO  : 657-0262 

0.000 

mi 

% 

1,219,464  $ 1,091,406  $ 540,871 

05/04/98*** 

50X 

48X 

BR  9002(11) 

COP  CONSTRUCTION  CO. 

05/22/97 

F.P.M.  STUDEBAKER,  RAYMOND 

LITTLE  BIGHORN  RIVER  - SW  WYOL 

STRUCTURE  AND  APPROACHES 

08/08/97 

PHONE  NO  : 252-7329 

0.116 

mi 

% 

332,693  $ 336,154  1 130,472 

03/12/98*** 

39X 

59X 

SMP  5699(97) 

JTL  GROUP,  INC. -BILLINGS 

07/09/97 

F.P.M.  SLOE,  DAVID  A. 

BILLINGS  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

/ / 

PHONE  NO  : 657-0261 

0.000 

mi 

% 

363,465  $ 192,241  % 0 

06/01/98*** 

OX  06/01/98 

IMNHSTPPSTPXSTPU  0002(317) 

ACCENT  STRIPE  INC 

08/06/97 

F.P.M.  TILZEY,  RONALD 

1997-D5-DURABLE  PAVEMENT  MARK I 

EPOXY  PAVEMENT  MARKINGS 

/ / 

PHONE  NO  : 538-8732 

131.100 

mi 

% 

309,150  $ 299,223  $ 0 

07/29/98*** 

OX 

19X 

♦*  ESTIMATED  COMPLETION  DATE 
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DATE! 10/06/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  09/30/97 
«*  BILLINGS  DISTRICT  ♦♦♦ 
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PAGE  NO!  15 

HONT.'TIFT.  FIELlTRRnJECT  WANAGEF 


PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

X CONT. 

TIME 

USED 

SMP  1499(97) 

BILL  DENGEL  CONSTRUCTION 

OQ/Obm 

F.P.M.  TILZEY, 

RONALD 

BILLINGS  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILES 

1 1 

PHONE  NO  !538-8738 

0.000 

mi 

$ 419,690 

$ 350,795 

$ 0 

04/85/98***  OX 

06/01/98 

IM  90-8(138)398 

SCOTT  LONG  CONSTRUCTION 

08/06/97 

F.P.M.  STUDEBAKER,  RAYMOND 

I90/I94  - D5  - BRIDGE  DECKS 

BRIDGE  REPAIR 

09/03/97 

PHONE  NO  ! 858-7389 

0.000 

mi 

$ 445,140 

% 471,055 

$ 100,718 

06/01/98***  81X 

89X 

STPHS  0008(305) 

OMO  CONSTRUCTION  INC 

09/04/97 

F.P.M.  SHUPAK,TOM 

1994-DISTRICT  5-SIGNING-8  LOCA 

SIGNING 

/ / 

PHONE  NO  ! 845-0370 

0.000 

km 

$ 43,384 

% 34,080 

$ 0 

05/31/98***  OX 

OX 

BILLINGS  DISIRICI  lOIALS 

$ 43,714,405 

i 41,314,8/8 

i 35,5/5,848 

^X 

101 ALS  EOR  ALL  PROJECTS! 

i262,009,915 

1844,774,189 

*165,^4,354 

65K 
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DATE:ll/Q8/97 


QClC  lop 


flONTANA  DEPARTHENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/97 
***  fllSSOULA  DISTRICT  *** 


PAGE  NO:  1 


PPaRETUNTRACTOR 

HGNT.DEPT.  field  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT  ’/.  CONI. 

PROJECT  TIME 

COMPLETED  USED 

BR-STPP  6-1(65)83 
PARADISE  - EAST  (WEST  SECTION) 


3.055 


D.H.  BLATTNER  SONS,  INC. 

GR,  AG6.  SURF.,  PN3,  SEAL  i COVER,  TWO  STL.  GIR.  BR'S. 
ffli  $ 9,983,036  i 9,756,A96  $ 10,310,061 


10/18/95  F.P.M.  MAART,  WILLIAM  C. 

01/08/96  PHONE  NO  : 583-5356 

18/18/97*»»  98’/.  86‘/. 


STPP  83-8(7)98 
MISSOULA  COUNTV  LINE-NORTH 


A-1  PAVING,  INC 

WIDEN,  PMS,  SEAL  COVER 

17.390  mi  $ 5,938,898  $ 5,636,818  $ 5,500,097 


08/07/96  F.P.M.  CHR IS INGER, KENNETH  L 

03/85/96  PHONE  NO  : 755-8566 

05/?0/98**»  98'/.  91’/. 


IM  90-1(113)69 
TARKIO-EAST 


10.059 


RIVERSIDE  CONTRACTING,  INC. 
PMS  OVERLAY.  SEAL  i COVER,  BRIDGE  DECK  REHAB. 

M $ 7,375,568  $ 7,638,763  $ 7,931, 


03/07/96  F.P.M.  MCKINNEY,  JOHN 

03/88/96  PHONE  NO  : 583-5863 

09/86/98***  98’/.  91’/. 


NH-PLH  5-3(61)115  F 
GRANDVIEW  - NORTH 
PLH-NH  5-3(68)183  F 
MONTANA  90  - SOUTH 
CONTRACT  TOTAL 


.083 


SCHELL INGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  COVER,  PS  CQNC.  BR. 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER 

mi  $ 9,570,088  $ 7.618,818  i 9,773,301 


PEND  09/11/96  F.P.M.  ROBERTS.  JAMES 

09/18/97  PHONE  NO  :753-0531 

PEND  11/19/97*** 

08/88/97 

98’/; 


103’/. 


CM  0008(158) 

SIGNAL  OPERATION  IMPROVEMENTS- 


0.000 


SCOTT  CONSTRUCTION,  INC. 

TRAFFIC  SIGNAL  I INTERSECTION  IMPROVEMENT 

% 1,370,188  $ 1,998,380  $ 1,007,689 


08/08/96  F.P.M.  SULLIVAN,  SHEILA 

09/15/99  PHONE  NO  :583-5377 

11/19/97***  70’/,  98’/. 


STPP  58-8(89)33 
CRE3TGN  - SOUTH 


7.078 


SCHELL INGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  COVER 

km  $ 7,060,381  $ 6,111,899  $ 5,689.357 


09/09/96  F.P.M.  MITCHELL,  JAMES  D. 

09/83/96  PHONE  NO  : 755-8557 

05/08/99***  93’/,  737. 


STPS  869-1(11)5 
CORVALLIS  - NORTH  SOUTH 


7,310 


A-1  PAVING.  INC 

WIDEN,  PMS  OVERLAY,  SEAL  I COVER,  5 CANAL  STRUCTURES 
Km  % 8,758,687  i 8,380,351  $ 3,030,108 


PEND  09/09/96  F.P.M.  SULLIVAN.  SHEILA 

10/30/97  11/09/96  PHONE  NO  : 583-5877 

07/13/93***  98*/,  88’/. 


DPI  0195(001)  F 

MISSOULA  1-90  AIRPORT  INTERCHA 
STFX  38758(8) 

WEST  BROADWAY  (EAST  SECTION) 

CONTRACT  TOTAL  0.999 


JTL  GROUP,  INC. -MISSOULA 
GR.AGG  SURF. PL  MIX  SURF.S  I C AND  STRUCTURES 

GR.AGG  SURF. PL  MIX  OVERLAY.S  C AND  WIDENING 
mi  $ 10,016,986  $ 7,153,919  $ 5,799,989 


03/11/97  F.P.M.  JOHNSON,  ROBERT  L. 

03/87/97  PHONE  NO  : 583-5369 

11/19/97*** 

80’/,  68’/. 


***  ESTIMATED  COMPLETION  DATE 
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DATE: 11/08/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/97 
**♦  MISSOULA  DISTRICT  **♦ 


PAGE  NO:  3 


PRIME  COf^TRACTOR 

MONT.'DEPT.  FIELD  PROJECT  MANAGER 

originai 

AWARD  DATE 

PERCENT 

7,  CUNI. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

HODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NH  1-1(37)69  F 

RIVERSIDE  CONTRACTING,  INC. 

03/87/97 

F.P.M.  ROEDEL, 

DONALD 

HARRY'S  INN  - E W 

GR., AGG.SURF.pl  MI)(  BIT. SURF. S EAL  f,  COVER  STRUCTURES 

04/81/97 

PHONE  NO  : 755-8559 

11.686 

ffli  $ 7,467,036  $ 6,678,786  $ 6,681,963 

07/17/99*»*  987. 

557. 

NH-CM  0008(816) 

COP  CONSTRUCTION  CO. 

03/87/97 

F.P.M.  MAART, 

WILLIAM  C. 

N RESERVE  ST  - STRUCTURES 

GR.AGG.SURF.pl. MIX  BIT. SURF. S h.  C STRUCTURES 

05/13/97 

PHONE  NO  : 583-5856 

8.314 

km  i 6,497,403  $ 5,111,000  $ 8,813,988 

08/U6/99***  437 

567. 

CM  0008(878) 

SCOTT  CONSTRUCTION,  INC. 

03/87/97 

F.P.M.  SULLIVAN,  SHEILA 

SIGNAL  OPERATION  IMPROVEMENTS- 

SIGNALS  OPERATION  IMPROVEMENTS 

10/80/97 

PHONE  NO  : 583-5877 

0.000 

mi  $ 1,769,869  $ 1,764,488  $ 84,638 

07/18/98#**  57, 

647, 

BR  9015(17) 

DICK  ANDERSON  CONSTRUCTION 

04/84/97 

F.P.M.  KALBERG 

, J.  GARY 

SWAN  RIVER  - 1 MILE  WEST  OF  PE 

NEW  FRESTRESSED  CONCRETE  BEAM  BRIDGE 

08/11/97 

PHONE  NO  :857- 

3395 

0.155 

mi  $ 713,118  $ 605,364  $ 106,671 

04/05/98***  187. 

457, 

STPHS  0008(867) 

PAVLIK  ELECTRIC  CO,  INC 

04/84/97 

F.P.M.  KALBERG 

, J.  GARY 

3 LOCATIONS-DISTRICT  1-ELECTRI 

ELECTRICAL  SIGNS 

07/08/97 

PHONE  NO  :857- 

3395 

STPHS  0008(301) 

18/15/97*** 

1994-FLATHEAD  COUNTY-SIGNING-8 

SIGNING, FLASHERS, LUMINAIRES  1 SIGNS 

STPHS  0008(303) 

1994-DISTRICT  1-DELINEAT0RS/3I 

DELINEATORS  1 SIGNS 

CONTRACT  TOTAL 

0.000 

km  $ 165,303  $ 143,530  $ 180,899 

847. 

997, 

IMNHSTFPSTPS  0008(313) 

MARK  RITE  LINES  OF  MONT.,  INC. 

05/88/97 

F.P.M.  MCKINNEY,  JOHN 

1997-Dl -DURABLE  PAVEMENT  MARK  I 

1997  DURABLE  PAVEMENT  MARKINGS 

07/15/97 

PHONE  NO  ■.583-5863 

441.500 

mi  $ 759,385  $ 675,980  $ 690,646 

09/84/98***  987, 

937. 

PLH  5-3(63)185  F 

SCHELLINGER  CONST  CO., INC. 

07/09/97 

F.P.M.  ROBERTS 

, JAMES 

MONTANA  40  - NORTH 

GR,AGG,SLIRF,PL.MIX  SURF, SEAL  COVER 

07/88/97 

PHONE  NO  : 758-0531 

1.580 

mi  $ 3,845,318  $ 3,367,055  $ 1,847,136 

09/80/99***  557. 

437 

SMP  1599(97) 

BLAHNIK  CONSTRUCTION,  INC. 

07/09/97 

F.P.M.  KALBERG 

, J.  GARY 

MISSOULA  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

08/85/97 

PHONE  NO  : 857-3395 

0.000 

mi  $ 903,068  $ 797,449  $ 504,934 

05/15/98***  637, 

05/15/98 

ESTIMATED  COMPLETION  DATE 


'.^1,  ■!«.  * S3JK.it :^¥r3  :.r  re 


:;j 


isrs's^.', 


_ (vagiy. 

■i>  €■  ,-■;:■)?»  r;,i  /■  - 


. • ® 

-'■•■  '3;r:2i5WrWf 

■ yJ-.rH  >31,3  ^ ---r:== 

- {C‘A:,>^t? 

■■;  ;.-!f  : .*  J>vs5»? 

•>'  : i4rBT 


3^:  'XA  :u  iiaS',  W 'fi^ 

I't'  OITv/.O 


^‘4’ 

.J-; 

.#A®»' 


iTBfl  jwramo  or-iflitsi  «»*- 

- .■  ' ..  . .^2  ■■..>■  JS: 


DATE; 11/08/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/97 
♦**  MISSOULA  DISTRICT  *** 


PAGE  NO:  3 


PRWTDNTRACTOr- 

RDiTTIIEFT^Tm  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

ITXORT. 

PROJECT  NUMBPR  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

_ estimate  award  AMT. 

_ PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

SMf  3899(97) 

SUTTON  CONST.  SERVICES.  INC. 

07/09/97 

F.P.H.  MCKINNEY,  JOHN 

MISSOULA  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

10/88/97 

PHONE  NO  : 583-5863 

0.000 

(HI  $ 319,550  $ 878,483 

$ 61,631 

ll/14/97»»»  83'/, 

10/01/97 

NH  8A-1(«)38 

KEENEY  CONSTRUCTION 

08/06/97 

F.P.M.  MCKINNEY,  JOHN 

CLEARWATER  JUNCTION  REST  AREA 

RFST  AREA 

09/05/97 

PHONE  NO  : 583-5863 

0.000 

km  $ 801,957  $ 786,804 

$ 190,164 

10/85/93***  84'/. 

30'/. 

STPS  388-1 (9) A 

A-1  PAVING,  INC 

08/06/97 

F.P.M.  JOHNSON 

, ROBERT  L. 

PERMA  CANYON  - NORTH 

WIDEN, PLANT  MIX  OVERLAY, SEAL  L COVER 

09/15/97 

PHONE  NO  : 583-5864 

10.686 

km  $ 1,518,539  $ 1,516,575 

$ 57,589 

03/18/99***  4'/. 

31'/. 

NH  7-1(76)47 

MONTANA  LINES,  INC 

09/04/97 

F.P.M,  SULLIVAN,  SHEILA 

HAMILTON  STRIPING 

SIGNAL  REV., STRIPPING  I,  CURB  i GUTTER 

/ / 

PHONE  NO  : 583-5877 

1.700 

mi  $ 867,107  $ 305.748 

$ 3,059 

06/10/98*#*  1'/. 

0'/, 

STEP  6-1(61)109 

SCHELLINGER  CONST  CO., INC. 

10/07/97 

F.P.M.  JOHNSON 

, ROBERT  L. 

DIXON-RAVALLI 

GRADING  1 PLANT  MIX  SURFACING 

10/88/97 

PHONE  NO  : 583-5364 

7.838 

mi  $ 6,930,658  $ 7,485,610 

$ 74,937 

10/16/00***  r/. 

0'/. 

SMP  3199(97) 

RIGHT  WAY  CONSTRUCTION 

10/07/97 

F.P.M.  MCKINNEY,  JOHN 

MISSOULA  DISTRICT  - CRUSH  AND 

MAINTENANCE  CRUSH  i STOCKPILE 

/ / 

PHONE  NO  : 583-5863 

0.000 

mi  $ 391,160  $ 339,378 

$ 0 

07/11/98***  0'/, 

06/30/98 

Missoula  district  totals 

$ 85,930,390  i 78,035,003 

$ 61,815,613 
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mNTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/97 


DATE: 11/08/97 

BUTTE  DISTRICT  »»* 

PAGE  NO:  4 

PRIME  contractor 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT  SrcDNT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OP  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

IM  0002(68) 

OMO  CONSTRUCTION  INC 

PEND 

11/20/95 

F.P.H.  O'BRIEN, HURRAY 

INTERSTATE  SIGNING  - BUTTE 

SIGNING  SIGN  SUPPORT  UPGRADE 

10/20/97 

03/18/96 

PHONE  NO  : 782-7443 

400.200 

ffii  i 5,809,670  $ 5,551,624  $ 6,116,244 

I1/14/97*#* 

937. 

957. 

STPU  1202(3) 

A.M.  WELLES,  INC. 

PEND 

08/02/96 

F.P.H.  HELD,  TERRY 

OAK  STREET  - BOZEMAN 

GR.,  AGG.  SURF.,  PMS,  CURB  i GUTTER.  SIDEWALK,  SWR  WATER 

10/22/97 

09/11/96 

PHONE  NO  : 885-4732 

IM  90-6(67)307 

ll/14/97*»» 

NORTH  7TH  INTERCHANGE-BOZEMAN 

RAMP  WIDENING,  PMS,  SEAL  i COVER 

CONTRACT  TOTAL 

1.285 

$ 1,925,850  $ 1,853,488  $ 1,877,903 

987. 

987. 

STFP  lA-2( 18)33 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PEND 

10/10/96 

F.P.M.  STREETER, STEFAN 

WHITE  SULPHUR  SPRINGS-SOUTH 

- 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  !,  COVPR,  STEEL 

09/19/96 

03/05/97 

PHONE  NO  : 547-3672 

8.604 

mi  $ 4,501,511  $ 3,929,526  $ 3,204,677 

ll/10/98»** 

827 

797. 

IM  15-A(81)195 

JIM  GILMAN  EXCAVATING  INC. 

10/10/96 

F.P.M.  SACKS, RAY 

HELENA  - NORTH 

PL.  MIX  BIT.  SURF.,  SEAL  Z,  COVER 

03/11/97 

PHONE  NO  : 457-0526 

7.333 

km  $ 1,549,438  $ 1,344,671  $ 1,3^9,821 

ll/14/97»»» 

987. 

887. 

STPP  13-1(22)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/10/96 

F.P.M.  WILLIAMS. PAUL 

RAYNOLDS  PASS  - NORTH 

PL.  MIX  BIT.  OVERLAY.  SEAL  2.  COVER 

05/28/97 

PHONE  NO  : 682-4568 

39.173 

km  $ 4,213,643  $ 3,737,737  $ 3,367,788 

18/16/98*»» 

907. 

757. 

STPS  271-1(8)5 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  SACKS, RAY 

8.0  KILOMETERS  NORTH  OF  DRUMMO 

GR.AGG  SURF. PL  MIX  SURF.S  ^ C 

06/10/97 

PHONE  NO  ; 457-0526 

RTF  19-2(18)63 

04/19/98*»* 

DRUMMOND  - SOUTH 

PL  MIX  OVERLAY.S  i C 

RTS  271-1(6)0 

DRUMMOND  - EAST  1.  NORTH 

PL  MIX  OVERLAY.S  C 

RTS  512-1(2)0 

HALL  - EAST 

CRACK  SEALING 

RTS  513-1(8)0 

HALL  - WEST 

CRACK  SEALING 

RTF  96-1(1)0 

DPiJMMOND  - FRONT  STREET 

PL  MIX  OVERLAY.S  1 C 

CONTRACT  TOTAL 

21.810 

km  $ 1,297,425  $ 1,198,549  $ 1,211,405 

927. 

737. 

STPP  13-1(19)65 

WICKENS  CONSTRUCTION,  INC. 

03/27/97 

F.P.M.  BRAZILL, WILLIAM 

NORRIS  - HARRISON 

GR.AGG. SURF. PL. MIX  BIT.SURF.SE  AL  t COVER 

05/06/97 

PHONE  NO  :685-3319 

9.839 

mi  $ 6,452,616  $ 5,598,216  $ 3,312,864 

07/10/99*** 

597. 

557. 

ESTimTED  COMPLETION  DATE 
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DATE;ll/Q8/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  10/31/97 
**»  BUTTE  DISTRICT  *** 

pruetontractor- 


PAGE  NO:  5 

"MONT. DEPT.  FIELD  PROJECT  MANAGER 


PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

DRIFTNAT' 

TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

"ARfiRDTATE 

WORK  BEG. 

WORK  COMP.  1 

TTOJT 

PROJECT 

COMPLETED 

rmiT. 

TIME 

USED 

BR  901S(6) 

SLETTEN  CONSTRUCTION  CO 

09/39/97 

F.P.H.  ARVISH,MIKE 

WARM  SPRINGS  CRFEK  - ANACONDA 

STRUCTURE  APPROACHES 

07/19/97 

PHONE  NO  : 783-9337 

0.059 

fni  $ 561,393  $ 937,713 

$ 

385,356 

01/33/98*** 

907. 

957 

IM-STPP-NH  0002(31A) 

MARK  RITE  LINES  OF  MONT.,  INC. 

05/33/97 

F.P.M.  MCCORMICK,  THOMAS 

1997-D3-DURABLE  PAVEMENT  MARKI 

1997-D3-DURABLE  PAVEMENT  MARKI  NG 

09/39/97 

PHONE  NO  : 586-5079 

139.100 

mi  $ 378,670  $ 353,798 

$ 

317,309 

03/36/98*** 

867 

857 

NH  50-1(16)11 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/33/97 

F.P.M.  HELD,  TERRY 

YELLOWSTONE  PAPk 

HOT  RECVCLED  PMS  OVERLAY, SEAL  2,  COVER 

09/15/97 

PHONE  NO  : 385-9733 

3E.6E6 

km  $ 9,079,699  $ 3,976,136 

$ 

3,539,703 

06/18/99*** 

697 

537 

STPH3  0003(309) 

A.M.  WELLES,  INC. 

07/09/97 

F.P.M.  WILLIAMS, PAUL 

1 994-D3-GLIARDRA I L/SLOPE  PLATTE 

GARRDRAIL  1.  SLOPE  FLATTENING 

08/11/97 

PHONE  NO  ; 683-9563 

0.000 

km  $ 83,708  $ 73,599 

f 

99,378 

10/39/97 

1007 

537 

SHF  3099(97) 

RIGHT  WAY  CONSTRUCTION 

07/09/97 

F.P.H.  SACKS, RAY 

BUTTE  DISTRICT  - CRUSH  AND  STO 

MAINTENANCE  STOCKPILE 

09/08/97 

PHONE  NO  : 957-0536 

0.000 

mi  $ 399,931  $ 399,761 

$ 

105,667 

11/19/97*** 

937 

10/01/97 

SHP  1699  (97) 

A.M.  WELLES,  INC. 

08/06/97 

F.P.H.  MCCORMICK,  THOMAS 

BUTTE  DISTRICT  - CRUSH  AND  STO 

MAINTENANCE  STOCKPILES 

09/16/97 

PHONE  NO  : 536-5079 

0.000 

mi  $ 979,330  $ 391,966 

$ 

139,509 

05/33/98*** 

337 

06/01/98 

IM-HDP  9390(001)  F 

MORRISON  KNUD5EN  CORPORATION 

09/09/97 

F.P.M.  MCCORMICK,  THOMAS 

BELGRADE  INTERCHANGE 

REHABILITATE  INTERCHANGE  PS  CONCRETE  BRIDGE 

10/13/97 

PHONE  NO  : 586-5079 

9.330 

km  i 8,073,537  $ 8,397,390 

$ 

306,001 

09/39/00*** 

37 

07 

STPHS  5899(11) 

MONTANA  LINES,  INC 

09/09/97 

F.P.M.  SACKS, RAY 

SAFETY  IMPROVEMENTS  - HELENA 

SAFETY  IMPROVEMENTS 

/ / 

PHONE  NO  : 957-0536 

0.000 

mi  $ 83,831  $ 99,367 

$ 

999 

05/31/98*** 

17 

07 

STPX  0003(300) 

NELCON,  INC. 

10/07/97 

F.P.M.  SACKS, RAY 

WHITE  SULPHUR  SPRINGS-SQUTH-WE 

WETLAND  MITIGATION 

/ / 

PHONE  NO  : 957-0536 

0.000 

mi  $ 160,800  $ 318,755 

$ 

3,189 

08/03/98*** 

17 

07 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/97 


DATE: 11/08/97 

***  BUTTE  DISTRICT  ♦** 

PAGE  NO:  6 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

HODIF, 

STATUS 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

% CUNi. 
TIME 

USED 

STPH3  0002  (2W) 

OMQ  CONSTRUCTION  INC 

10/07/97 

F.P.M.  BRAZILL, WILLIAM 

THREE  LOCATIONS-DISTRICT  2-SLO 

SLOPE  FLATTENING  5,  GUARDRAIL 

/ / 

PHONE  NO  : 685-33 19 

0.000 

km  $ 908,919  4 727,833 

4 7,279 

08/28/98*#*  1'/. 

0*/. 

FOnOTSTRICT  IGTALS 

rw,  869, 3 10  1 38,025,514 

$ 29,123.829 

6iy. 

MONTANA  DEPARTMENT  0"  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/97 


DATE: 11/08/97 

t#*  GREAT  FALLS  DISTRICT 

PAGE  NO:  7 

PRIME  CDNTRACTDFT 

MDRT.T3EPT.  FIRLITTRnjErT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATT 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

ran: 

TIME 

USED 

BR-STPiJ  5211(6)  F 

SHUMAKER  TRUCKING  1 EXC,  INC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAY  OBLITERATION 

/ / 

PHONE  NO  :771-7170 

0.325 

mi  $ 757,860  $ 478,500 

$ 

4,785 

11/14/97M* 

1'/. 

0'/. 

NH  1-3(27)219  F 

D.H.  BLATTNER  1 SONS,  : 

INC. 

10/12/95 

F.P.M.  DENNIS  LEO 

BROWNING-EAST  i WEST 

GR,  AGG.  SURF.,  PMS,  SEAL  ^ COVER 

11/21/95 

PHONE  NO  : 338-34 17 

NH  1-3(28)222 

BROWNING  URBAN 

PMS,  SEAL  1 COVER 

02/14/9B*## 

CONTRACT  TOTAL 

7.127 

mi  $ 10,728,180  $ 10,611,222 

$ 

9,396,630 

89*/. 

127'/. 

STPP  4A-1(10)1A 

S K CONSTRUCTION,  INC. 

PEND 

11/20/95 

F.P.M.  MIKE  KLETTE 

VALIER-EAST 

GR,  PMS,  SEAL  ^ COVER 

11/03/97 

02/14/96 

PHONE  NO  : 278-7078 

13.691 

mi  $ 9,295,163  $ 9,337,063 

$ 

9,749,647 

05/15/98**# 

98'/. 

97'/. 

NH  10-1(15)3 

UNITED  MAT^LS  OF  GREAT 

FALLS 

FEND 

03/07/96 

F.P.M.  RANDY  AAFEDT 

15TH  ST.  AND  RIVER  DRIVE.  - GR 

GR,  AGG.  SURF.,  PCCF 

12/20/96 

04/22/96 

PHONE  NO  ;^71-7170 

9TPU  5205(8)  F 

RIVER  DRIVE  (9TH  TO  15TH  ST.  N 

GR,  AGG.  SURF.,  PCCF 

1I/14/97#** 

CONTRACT  TOTAL 

0.637 

mi  $ 3,437,481  $ 3,333,604 

$ 

3,379,895 

98'/, 

103'/, 

IM  15-5(90)248 

RIVERSIDE  CONTRACTING, 

INC. 

10/10/96 

F.P.M.  DOUG  WILMOT 

HARDY  CREEK  - ULM  SOUTHBOUND 

PL.  MIX  BIT.  OVERLAY,  SEAL  COVER 

10/30/96 

PHONE  NO  : 77 1-7346 

21.852 

mi  $ 6,217,870  $ 5,332,817 

$ 

5,124,962 

11/07/97 

looy. 

88‘/. 

RTF-STPHS  1-3(22)210 

SLETTEN  CONSTRUCTION  CO 

02/11/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  BRIDGE 

STRUCTURE  REHABILITATION 

07/10/97 

PHONE  NO  : 338-3417 

0.226 

mi  $ 352,062  * 371,251 

* 

349,438 

12/15/97**# 

94'/. 

93'/. 

BR  9050(7) 

TAMIETTI  CONST.  CO. 

, INC. 

03/27/97 

F.P.M.  MIKE  KLETTE 

TETON  RIVER  - S.W.  OF  COLLINS 

STRUCTURE  AND  APPROACHES 

07/02/97 

PHONE  NO  : 278-7078 

0.042 

km  $ 443,321  $ 438,391 

$ 

322,514 

01/24/98*** 

74'/. 

83'/. 

NH  1-3(34)210  F 

A-1  PAVING,  INC 

04/24/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  BRIDGE  - EAST 

COLD  RECYCLED  PLANT  MIX  B I TUMI  NOUS  SURFACE  OVERLAY 

06/02/97 

PHONE  NO  : 338-34 17 

STPHS  1-3(37)202 

SLOPE  FLATTENING  - WEST  OF  EAS 

SLOPE  FLATTENING  GUARDRAIL  S AFETY  IMPROVEMENTS 

04/13/99*** 

CONTRACT  TOTAL 

13.268 

km  $ 2,716,575  $ 2,614,467 

$ 

1,446,671 

55'/. 

57'/. 

ESTIMATED  COMPLETION  DATE 
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DATES  11/08/97 


HQNTAiMA  DEPARTHENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FDR  PERIOD  ENDING  10/31/97 
«*  GREAT  FALLS  DISTRICT  ♦*» 
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^RfflrCDRTRACTDR 

MUNI.DEPl.  field  project  MANAGER 

PROJECT  NUfIBER  LENGTH 

PROJECT  DESIGNATION 

original 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MGDIF. 

STATUS 

AWARD  DATE  PERCENT 

WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

7 CONT. 

TIME 

USED 

STEP  58-1(11)3? 

ST.  N.ARY  - CANADIAN  LINE 

18.79? 

MA-RVIN  A.  REHBEIN 

PMS  OVERLAY 

ffli  $ 3,537,056  $ 3,573,76?  $ ?, 885,186 

05/88/97  F.F.M.  TERRY  WICKMAN 

06/86/97  PHONE  NO  : 878-7931 

08/16/99*#*  m 

687 

BR  9007(16) 

BELT  CREEK  - N.E.  OF  GREAT  FAL 

0.7PA 

FRONTIER-WEST,  L.L.C. 

STRUCTURE  1 APPROACHES 

km  $ 1,064,990  $ 999,594  i 344,908 

07/09/97  F.F.M.  RANDY  AAFEDT 
08/05/97  PHONE  NO  :77}-7170 
09/E0/9B*»*  35*/, 

487 

SNF  0399(97) 

GREAT  FALLS  DISTRICT  - CRUSH  A 

0.000 

BILL  DENGEL  CONSTRUCTION 

MAINTENANCE  STOCKPILES 

mi  $ 511,46?  $ 480,775  $ 864,150 

08/06/97  F.P.M.  GARY  BERG 

08/88/97  PHONE  NO  :865-6881 

05/05/98**#  63*/. 

06/01/98 

SfiP  5099(97) 

GREAT  FALLS  DISTRICT  - CRUSH  A 

0.000 

R AM AKER-SW ANSON  INC. 

MAINTENANCE  STOCKPILES 

mi  $ 847,487  $ 888,860  $ 9,583 

08/06/97  F.P.M.  BILL  LAY 

10/81/97  PHONE  NO  :e64-5310 

08/01/98***  4’/, 

06/01/98 

Ifi  1 5-5  (93)  356 

HARDY  CREEK-ULfl  (NORTHBOUND) 

14.17? 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

MILL, FILL  i PLANT  MIX  OVERLAY 

mi  $ 4,315,813  $ 4,517,500  $ *^5,179 

09/04/97  F.P.M.  DOUG  WILMOT 
11/04/97  PHONE  NO  :771-7346 
01/87/00***  1*/, 

07 

3TFS  813-1(6)0 

CUT  BANK  - NORTH 

7.958 

RIVERSIDE  CONTRACTING,  INC. 

WIDENING. PMS  OVERLAY 

km  $ 1,808,345  $ 1,343,608  $ 399,81? 

09/04/97  F.P.M.  TERRY  WICKMAN 

09/84/97  PHONE  NO  :878-7931 

03/80/99***  307. 

07 

BR  9007(18) 

SUN  RIVER  BRIDGE  - FORT  SHAW 

0.785 

TAMIETTI  CONST.  CO.,  INC. 

P3  CONCRETE  BRIDGE  1 APFROACHE  S 

km  $ 885,157  $ 781,166  $ 83,466 

09/04/97  F.P.M.  BILL  LAY 

10/06/97  PHONE  NO  :864-5310 

09/11/98***  37 

137 

Great  falls  disirici  iotals 

1 45,658,819  i 44,388,581  1' 33 ,'686, 888 

757 
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DATE; 11/08/? 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/97 
GLENDIVE  DISTRICT  *** 
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PRfflElMSCTOF 

im'.DEF'T.' FIELD  PROJECT  MANAGER 

“ ORTOT 

AWARD  DATE 

^TOENT 

rCDNTI 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MOD  IF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  94-3(43)113 

CENTURY  COMPANIES, 

JV 

01/04/96 

F.P.M.  LAUCKNER,  JAMES 

HATHAWAY  RFST  AREA 

REHABILITATE  REST 

AREAS  EB  ?=  WB 

04/19/96 

PHONE  NO  : 365-2877 

IM  94-6(42)193 

ll/14/97»t» 

BAD  ROUTF  REST  AREA 

REHABILITATE  REST 

AREA  6 MCS  SITE 

CONTRACT  TOTAL 

0.000 

k!Ti 

$ 1,013,765  $ 1,206,841 

$ 1,232,644 

987 

987 

NH  1-8(20)472 

PRINCE,  INC 

07/09/96 

F.P.H.  PISK,  RANDAL 

MALTA  - SACO 

PMS  OVERLAY,  SEAL 

COVER,  MCS  SCALE  SITE 

08/28/96 

PHONE  NO  :228- 

9478 

27.354 

mi 

$ '4,418,162  $ 4,296,410 

i 4,090,407 

10/20/97 

1007 

997 

SF-STPS  447-1(11)12 

S K CONSTRUCTION, 

INC. 

11/14/96 

F.F.M.  MARTIN. 

DOUGLAS 

12  MI. S OF  ROSEBUD  SOUTH 

GR., 

AGG.  SURF., 

PMS  AND  SEAL  ?,  COVER 

03/20/97 

PHONE  NO  : 233-3604 

RTS  446-1(1)0 

10/09/98*** 

CARTERVILLE-SOUTH 

GR., 

AGG.  SURF., 

PMS  AND  SEAL  J,  COVER 

CONTRACT  TOTAL 

6.639 

km 

$ 2,514,661  $ 2,341,741 

$ 1,853,338 

797 

1177 

BR  25-1(24)46 

SLETTEN  CONSTRUCTION  CQ 

12/12/96 

F.P.M.  GREUFE, 

LARRY 

MISSOURI  RIVER  BRIDGE-SOUTH  OF 

GR., 

AGG.  SURF., 

PL.  MIX  BIT.  SURF.,  SEAL  COVER  AND  BRIDGE 

02/12/97 

PHONE  NO  :653-1050 

0.094 

km 

$ 4.166,617  i 4,538,099 

$ 2,995,892 

05/14/98***  667, 

557 

NH  1-10(36)645 

DIAMOND  CONSTRUCTION,  INC. 

12/12/96 

F.P.M.  ARTHUR, 

RONALD  T. 

CULBERTSON  REST  AREA 

REST  AREA,  MCS  SCALE  1 WEIGH  IN  MOTION  SYSTEM 

04/22/97 

PHONE  NO  : 787-5701 

0.000 

km 

$ 2,003,175  $ 1,942,007 

$ 1,691,545 

01/31/98***  877 

837 

BR  9053(16) 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  PISK,  RANDAL 

MILK  RIVER-SOUTHWEST  OF  8LASG0 

GR., 

AGG.  SURF., 

STEEL  BEAM  BRIDGE 

01/20/97 

PHONE  NO  :E28- 

9473 

0.070 

km 

$ 1,128,674  $ 1,015,866 

$ 932,753 

11/14/97***  927 

1017 

RTS  ?01-2(9)46 

JUNCTION  NT  16  - EAST  i WEST 

RTS  EOE-KDO 

JUNCTION  HT  E3  - SOUTHEAST 

RTS  E50-l(Ai38 

BGXELDER  CREEK  - NORTH  I SOUTH 
RTS  E61-E(3)3l 

SHADWELL  CREEK  - NORTH  1.  SOUTH 
RTS  3E7-1(6)0 
BAINVILLE  NORTH  1.  SOUTH 


RIVERSIDE  CONTRACTING,  INC. 
PL.  f1IX  BIT.  SURF.  OVERLAY,  SEAL  COVER 

PL.  MIY  BIT.  SURF.  OVERLAY,  SEAL  I COVER 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  I COVER 

PL.  MIX  BIT.  SURF.  OVERLAY  SEAL  COVER 

PL.  MIX  BIT.  SURF  OVERLAY,  SEAL  COVER 


APPR  lE/lE/96  F.P.H.  BARTH,  TIM 

10/E9/97  05/13/97  PHONE  NO  :653-1050 

10/30/97**# 

APPR 

11/06/97 


»*♦  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/97 
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FRrarrnmcTGir- 

HONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

'/.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

RTS  A38-l(8!13 

22  KM  NORTH  OF  NASHUA 

- NORTH 

PL.  MIX  BIT.  SURF. 

OVERLAY,  SEAL  S.  COVER 

RTS  A80-l(2)0 

MISSOURI  RIVER  BRIDGE 

- NORTH 

PL,  MIX  BIT.  SURF. 

OVERLAY,  SEAL  COVER 

CONTRACT  TOTAL 

115.390 

|c:ni 

$ 

3,663,822  $ 3,504,388 

$ 3,540,796 

93'/. 

78'/. 

iM  %-bmmc 

COP  CONSTRUCTION  CO, 

02/11/97 

F.P.M.  bacon,  DAVID 
PHONE  NO  : 365-2877 

DRY  CREEK  - GLENDIVE 

BRIDGE  DECK  OVERLAY 

05/16/97 

0.000 

mi 

$ 

531,182  $ 443,158 

$ 517,204 

04/26/98?** 

98'/. 

76'/. 

IM  9A-5(27)163 

PRINCE,  INC 

02/11/97 

F.P.M.  LAiJCKNER,  JAMES 

PRAIRIE  COUNTY  LINE  - 

EAST 

HILL,PMBS  OVERLAY, SEAL 

COVER  Z,  SLOPE  FLATTENING 

05/29/97 

PHONE  NO  : 365-287? 

10.170 

km 

$ 

4,186,755  $ 3,967,318 

$ 2,730,203 

02/13/99*** 

m 

120'/, 

STPP  2-2(9)77 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

03/27/97 

F.P.M.  FRETTE,  KURT 

BAKER-NEST 

GR.AG6.SIJRF.pl. MIX  BIT.SURF.SE  AL  COVER  1 STRUCTURES 

06/25/97 

PHONE  NO  : 233-36 12 

5.226 

mi 

$ 

4,538,454  $ 4,371,371 

$ 1,994,108 

05/23/99*** 

46*/. 

72'/. 

NH  23-3(7)119 

E.H.  OFTEDAL  and  SONS.  INC. 

05/22/97 

F.P.M.  ARTHUR,  RONALD  T. 

ALZADA  - NEST 

WIBEN.PMS  OVERLAY 

08/14/9? 

PHONE  NO  : 787-5701 

SIPS  326-1(4)0 

05/29/00*** 

ALZADA  - SOUTH 

GR.,GS,PnS 

CONTRACT  TOTAL 

12.517 

mi 

$ 

8,632,439  $ 7,527,667 

$ 141,741 

?’/. 

34'/, 

NH  94-7(20)242 

CENTURY  COMPANIES, 

INC.-MT 

05/22/97 

F.P.M.  EIDE,  LEON 

WIBAUX  REST  AREA  / VISITOR  CEN 

REST  AREA 

07/21/97 

PHONE  NO  : 365-2877 

0.000 

km 

$ 

791,296  $ 831,667 

i 402,204 

08/23/98*** 

48'/, 

58'/, 

RTF  18-1(13)43 

E.H.  OFTEDAL  AND  SONS,  INC. 

05/23/97 

F.P.M.  SWANSON,  ROBERT  E. 

HILLSIDE  - NORTH  1.  SOUTH 

GR.,GS,^  PMS 

06/25/97 

PHONE  NO  : 233-3608 

17.413 

km 

$ 

5,301,819  $ 4,774,680 

$ 2,578,932 

04/07/00*** 

54'/, 

42'/. 

BR  277-1(2)25 

HEAVY  CIVIL,  INC. 

05/22/97 

F.P.M.  SWANSON,  ROBERT  E. 

MUSKRAT  CREEK  - 40  KM 

N E OF  H 

PIPE  AND  APPROACHES 

07/29/97 

PHONE  NO  : 833-3608 

0.400 

km 

$ 

827,602  $ 309,182 

$ 284,980 

10/22/97 

100'/. 

83'/. 

ESTIMATED  COMPLETION  DATE 
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flQNTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 
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"TiTTHrciFmflCTnpr 

™T:DrpT.  FIELD  PROJECT  MANAGER 

ORIGTrfflL 

AWARD  DATE 

PERCENT 

% CONT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

COf'ITRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARDJMT.__ 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BR  9053(1  A) 

SLETTEN  CONSTRUCTION  CO 

05/88/97 

F.F.H.  P!3K,  RANDAL 

flILK  RIVER  - SOUTHEAST  OF  GLA 

STRUCTURE  AND  AFPROACHERS 

07/81/97 

PHONE  NO  : 888-9478 

0.5A0 

km  $ 

i,A36,I15 

$ 1,196,071 

$ 

168,568 

06/E4/98*»»  14*/, 

41'/. 

IN  000E(6i^) 

OMO  CONSTRUCTION  INC 

07/09/97 

F.P.M.  EIDE,  LEON 

INTERSTATE  SIGNING  - GLENDIVE 

INTERSTATE  SIGNING 

08/87/97 

PHONE  NO  : 365-2877 

171.900 

mi  $ 

1,^71,9A5 

$ 1,837,689 

$ 

395,668 

09/E7/98»#*  38'/, 

43'/. 

BR  9011(13) 

CONSTRUCTION  SERVICES 

07/09/97 

F.P.M.  EIDE,  LEON 

CRACKER  BOX  CREEK-3W  OF  GLENDI 

PIPE  APPROACHES 

08/86/97 

PHONE  NO  : 365-8877 

0.3A0 

km  $ 

808,9^1 

$ 247,643 

$ 

196,113 

04/09/93»»»  79'/, 

71'/. 

SMF  3899(97) 

PRINCE,  INC 

07/09/97 

F.P.M.  FRETTE,  KURT 

GLENDIVE  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

09/16/97 

PHONE  NO  : 833-36 18 

0.000 

mi  $ 

«B,6?5 

$ 409,000 

$ 

38,319 

06/01/98+*»  9'/. 

06/01/98 

NH-STPE  23-8(81)81 

81  CONST.  CO. 

08/06/97 

F.P.M.  FRETTE,  KURT 

BRQADUS  REST  AREA 

CONSTRUCTING  NEW  MC3  BUILDING/  SCALE  SITE  VISITOR 

CENTER/ 

09/08/97 

PHONE  NO  : 833-36 18 

0.000 

km  $ 

1,516,511 

$ 1,577,318 

$ 

144,085 

18/31/99**#  9'/, 

88'/. 

NHIhSTPPSTPS  0002(316) 

ACCENT  STRIPE  INC 

08/06/97 

F.P.M.  RISK,  RANDAL 

1997-DA-DURABLE  PAVEMENT  MARKI 

EPOXY  PAVEMENT  MARKINGS 

/ / 

PHONE  NO  : 288-9478 

318.300 

mi  $ 

772,515 

$ 699,244 

$ 

6,998 

09/09/98#**  li; 

89'/. 

STFS  338-1(7)18 

S K CONSTRUCTION,  i 

:nc. 

06/06/97 

F.P.M.  MARTIN,  DOUGLAS 

80  KM  S.W.  OF  HIGHWAY  59  - S.W 

GRADING, AGGREGATE  SURF, PLANT  M IX  SURF, SEAL  1 COVER 

09/30/97 

PHONE  NO  : 833-3604 

8.885 

km  $ 

8,6^,091 

$ 8,614,087 

$ 

50,489 

09/86/99***  8*/, 

88'/. 

IM  9A-3(50)115 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/07/97 

F.P.M.  FRETTE,  KURT 

5.3  KM  WEST  OF  HATHAWAY  - EAST 

MILL, FILL, PMS  OVERLAY, SEAL  i C OVER 

/ / 

PHONE  NO  : 833-36 18 

ce.97A 

km  $ 

8,643,975 

$ 8,369,369 

$ 

0 

06/16/99***  0’/, 

0'/. 

GuENDIVE  DISTRICT  TOTALS 

1 5A7191TI4U 

1 51,485,818 

$ 85,986,965 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/97 


DATE: 11/08/97 

***  BILLINGS  DISTRICT 

PAGE  NO:  12 

F'RIrlt  CONTRACTOR 

MUNi.DLPl.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

ORIGINAL 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP, 

PERCENT 

PROJECT 

COMPLETED 

TIME 

USED 

STFSNHSTPPI  2(141) 

MARK.  RITE  LINES  OF  MONT.,  INC. 

06/29/94 

F.F.M.  STUDEBAKER,  RAYMOND 

DISTRICT  5-EXFER I MENTAL  EPOXY 

EXPERIMENTAL  EPOXY  HARKINGS 

08/09/94 

PHONE  NO  : 252-7329 

95.600 

mi  $ 531,904  $ 361,046  $ 331,838 

11/14/97*#*  92’/. 

10/15/94 

NH  14-5(13)167  F 

S K CONSTRUCTION,  INC. 

PEND 

06/30/95 

F.P.M.  HUBER, JOHN 

ROUNDUP  - WEST 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER 

08/05/95 

PHONE  NO  : 657-0262 

NH  16-H(7)if6  F 
ROUNDUP  - SOUTH 
CONTRACT  TOTAL 


2.77a 


GR,  AGG.  SURF.,  PMS,  SEAL  i COVER,  I CONC.  BR. 
ni  $ 3,151,104  $ 3,194,053  $ 3,619,145 


FEND 

04/15/97 


ll/14/97»** 


98’/, 


:i0’/. 


STPS  466-1(2)0 
BIG  SPRING  - NO. 


2.136 


SLETTEN  CONSTRUCTION  CO 
WIDEN,  PMS  OVERLAY,  75  FT.  CONC.  BEAM  BR. 
ni  $ 1,121,774  $ 1,251,153  $ 1,226,804 


PEND  11/20/95  F.F.M.  TILZEY,  RONALD 

08/21/97  04/16/96  PHONE  NO  : 538-8732 

ll/14/97*»*  98’/.  104’/, 


BR-NH  4-2(12)54  F 
YELLOWSTONE  RIV.  BR.  - S.E.  OF 


1.023 


COP  CONSTRUCTION  CO. 

GR,  AGG.  SURF.,  PMS,  SEAL  COVER,  GIRDER  BR. 
ni  $ 4,193,923  $ 4,891,892  $ 4,499,084 


03/07/96  F.P.M.  NELSON,  ROD 
07/02/96  PHONE  NO  : 657-0260 
12/19/97***  92’/, 


85’/. 


IM  90-8(136)446  F 
WEST  BILLINGS  INTERCHANGE-ABUT 
IM  90-8(131)450 
27TH-L0CKWQ0D 

CONTRACT  TOTAL  3.611 


ABUTMENT  WALLS 


EMPIRE  SAND  AND  GRAVEL  CO., INC 


HOT  RECYCLED  PMS  OVERLAY,  SEAL  ^ COVER,  BR.  DECK  REHAB. 

HI  $ 7,207,729  $ 6,228,229  $ 7,107,669 


PEND 


05/02/96  F.P.M.  SHUPAK,TOM 
06/03/96  PHONE  NO  :E45-0370 
06/30/98**# 

97’/. 


203’/. 


NH  53-1(18)16  F 
ACTON-NORTHWEST 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PMS,  SEAL  L COVER 

11.497  mi  $ 9,982,965  $ 9,698,693  $ 9,219,277 


07/09/96  F.P.M.  KEGLEY,  MEL 

08/02/96  PHONE  NO  : 657-0259 

10/22/98***  957.  91’/, 


BR  9005(3) 

CLARK  FORK  OF  YELLOWSTONE 


0.760 


PRESTRESSED  BEAM  BRIDGE 

kiH  $ 


SLETTEN  CONSTRUCTION  CO 
630,484  $ 631,007  % 596,031 


08/02/96  F.P.M.  SLOE,  DAVID  A. 

09/10/96  PHONE  NO  :657-0261 

11/14/97***  94’/.  84’/, 


STPP  91-1(6)0 

BIG  TIMBER  BUSINESS  LOOP 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
MILLING,  PMS  OVERLAY  AND  SEAL  I COVER 
2.815  mi  $ 1,326,162  $ 1,484,484  $ 1,589,366 


FEND  08/02/96  F.P.M.  BERGEN,  PERRY 

11/05/97  08/19/96  PHONE  NO  :932-4872 

11/14/97***  98’/.  99’/, 


»**  ESTIMATED  COMPLETION  DATE 


) 


I 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/97 


DATE; 11/08/97  *»*  BILLIN 

GS  DISTRICT  ***  PAGE  NO:  13 

PRIME  COI 

TlWTOFl  MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL  AWARD  DAlE  PERCENT  ’/.  CONT. 

PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


ENGINEER 

estimate 


CONTRACT  CONTRACTOR 
PAYMENTS 


MODIF.  WORK  BEG.  PROJECT 
STATUS  WORK  COMP.  COMPLETED 


TIME 

USED 


BR  9056(39) 

CLARKS  FORK  OF  YELLOWSTONE  RIV  PRESTRESSED  BEAM 

0.396  mi 


COP  CONSTRUCTION  CO. 

$ 1,0AA,600  % 909,091  $ 396,768 


09/0A/96  F.P.M.  NELSON,  ROD 

lO/OA/96  PHONE  NO  : 657-0360 

ll/lA/97##*  99’/,  93'/. 


STPF  A5-l(14)0 
BIG  TIMBER  - NORTH 


7.981  mi 


S K CONSTRUCTION,  INC. 

SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  COVER,  P.S.  BR. 

i 5,995,331  $ 5,978,A33  $ 9,109,333 


10/10/96  F.P.M.  BERGEN,  PERRY 

10/38/96  PHONE  NO  :933-A873 

03/ll/99»**  75’/.  63’/. 


IM  0003(65) 

INTERSTATE  SIGNING  - BILLINGS 


OMO  CONSTRUCTION  INC 

INTERSTATE  SIGNING  - BILLINGS 

57.000  km  $ 3,983,689  $ 3,633,050  $ 978,713 


13/13/96  F.P.M.  KEGLEY,  MEL 
03/36/97  PHONE  NO  : 657-0359 
03/07/98**#  37’/, 


987. 


STPU  1003(6) 

VIRGINIA  TO  WISCONSIN  ON  RIMRO 


0.000 


EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR.AGG.SURF.Ii  PL. MIX  BIT. SURF. 

mi  $ 1,319,969  $ 1,091,906  $ 667,377 


FEND  03/37/97  F.P.M.  HUBER, JOHN 

10/39/97  06/16/97  PHONE  NO  :657-0363 

05/09/98***  61'/, 


63’/. 


BR  9003(11) 

LITTLE  BIGHORN  RIVER  - SW  WYOL 


0.116 


STRUCTURE  AND  APPROACHES 
mi  $ 


COP  CONSTRUCTION  CO. 

333,693  $ 336,159  $ 307,898 


05/33/97  F.P.M.  STUDEBAKER,  RAYMOND 

08/08/97  PHONE  NO  :353-7339 

03/13/9e#t*  63’/.  65’/, 


SMP  5699(97) 

BILLINGS  DISTRICT  - CRUSH  AND 


0.000 


MAINTENANCE  STOCKPILE 
ni  $ 


JTL  GROUP,  INC. -BILLINGS 
363,965  $ 193,391  $ 


07/09/97  F.P.M.  SLOE,  DAVID  A. 

10/30/97  PHONE  NO  :657-0361 

06/01 /98»»*  0’/,  06/01/98 


IMNHSTPFSTPXSTFU  0003(317) 
1997-D5-DURABLE  PAVEMENT  MARKI 

131.100 


EPOXY  PAVEMENT  MARKINGS 
mi  $ 


ACCENT  STRIFE  INC 
309,150  $ 399,333  $ 


08/06/97  F.P.M.  TILZEY,  RONALD 

/ / PHONE  NO  : 538-8733 

07/39/98***  0’/.  39’/, 


SMP  1999(97) 

BILLINGS  DISTRICT  - CRUSH  AND 


0.000 


MAINTENANCE  STOCKPILES 
mi  $ 


BILL  DENGEL  CONSTRUCTION 
919,690  $ 350,795  $ 30,089 


08/06/97  F.P.M.  TILZEY,  RONALD 

10/06/97  PHONE  NO  : 538-8733 

09/35/98***  9’/,  06/01/93 


IM  90-8(138)398 

190/ 199  - D5  - BRIDGE  DECKS 


0.000 


BRIDGE  REPAIR 
mi 


SCOTT  LONG  CONSTRUCTION 
995,190  $ 971,055  $ 375,037 


08/06/97  F.P.M.  STUDEBAKER,  RAYMOND 

09/03/97  PHONE  NO  : 353-7339 

06/01/98***  58’/.  69’/, 


»**  ESTIMATED  COMPLETION  DATE 


I 


DATE: 11/08/97 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  10/31/97 
***  BILLINGS  DISTRICT  *** 


PAGE  NO:  lA 


PRIME  CONTRACTOR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

’/,  CONi. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MQDIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

STPH3  0002(305) 

OMQ  CONSTRUCTION  INC 

09/04/97 

F.P.M.  SHUPAK.TOM 

199A-DISTRICT  5-SIGNING-2  LQCA 

SIGNING 

10/06/97 

PHONE  NO  : 845-0370 

0.000 

k(n 

$ 43,384 

$ 34,080 

$ 6,588 

05/31 /98t»*  19’/. 

7’/. 

STPH3  308-1(17)1 

J AND  S CONSTRUCTION 

10/07/97 

F.P.M.  SLOE,  DAVID  A. 

SLOPE  FLATTENING-EAST  OF  RED  L 

SLOPE  FLATTENING 

10/17/97 

PHONE  NO  : 657-0861 

0.E08 

mi 

i 51,930 

$ 58,888 

$ 0 

06/06/98***  0'/, 

0’/. 

BILLINGS  DISTRICT  TOTALS 

$ 41,304,587 

$ 39,594,300 

35,'363,W 

TOTALS  PGR  ArUTROJECTE^ 

$867,947,645 

$851,463,810 

$180,976,387 

69’/. 

V 


.:..;3'>,',.  ’ 'Wm.. 


4 


> » 

MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

^ ) 7^ CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 

HATr  rrj  r ***  f^^SSOUlA  district  »*» 

^cA/OOiJU-1 -^1— PRIME  CON  I RAC  I OR- 


PROJECT  NUMBER 
PROJECT  DESIGNATION 


LENGTH 


TYPE  OF  WORK 


ENGINEER 

ESTIMATE 


origim: 

CONTRACT 
AWARD  AMT. 


PAGE  NO:  1 

MONT. Dtp  I . HELD  PRUJLCI  HANAUEIT 

'AWARD  DA  It  PERCENT  ™F^ 

MQDIF.  WORK  BEG.  PROJECT  TIME 

COMPLETED USED 


CONTRACTOR  ......  . 

PAYMENTS  STATUS  WORK  COMP. 


BR-STPP  6-1(65)83 

PARADISE  - EAST  (WEST  SECTION) 


3.055 


GR,  AGG.  SURF, 
mi 


D.H.  BLATTNER  t SONS,  INC. 

PMS,  SEAL  i COVER,  TWO  STL.  SIR.  BR'S. 

$ 9,983,036  $ 9,756,'f96  % 10,331,531 


STPP  83-2(7)48 
MISSOULA  COUNTY  LINE-NORTH 


NH-PLH  5-3(61)115  F 
GRANDVIEW  - NORTH 
PLH-NH  5-3(62)123  F 
MONTANA  40  - SOUTH 
CONTRACT  TOTAL 


A-1  PAVING,  INC 

17.340  ^ 5,432,842  $ 5,636,818  $ 5,512,630 

SCHELLINGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER,  PS  CONC.  BR. 


GR,  AGG.  SURF.,  PMS,  SEAL  I COVER 
5.083  mi  5 9,570,088 


$ 7,618, 


$ 9,789,569 


TH  rmnPdSR)  SCOTT  CONSTRUCTION,  INC. 

ilm  KWION  ,™EM5-  JMFFIC  SIGNAL  I ^IfF 


STPP  52-2(24)33 
CRESTON  - SOUTH 


10/12/95  F.P.M.  MAART,  WILLIAM  C. 

01/08/96  PHONE  NO  :523-5856 

12/12/97***  98/.  90’/. 

02/07/96  F.P.M.  CHRIS INGER, KENNETH  L 

03/25/96  PHONE  NO  ;755-8566 

05/20/90***  98'/.  91% 

PEND  04/11/96  F.P.M.  ROBERTS,  JAMES 

09/18/97  05/06/96  PHONE  NO  : 752-0531 

PEND  12/15/97*** 

,8,  103« 


08/02/96  F.P.M.  SULLIVAN,  SHEILA 

04/15/97  PHONE  NO  :523-5877 

12/15/97***  72'/.  101/. 


SCHELLINGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER  ^ on 

7,078  km  ^ 7,i’)60i321  $ 6,111,294  $ 5,717,917 


09/04/96  F.P.M.  MITCHELL,  JAMES  D. 

09/23/96  PHONE  NO  :755-85j7 

0=i/0P/99***  94'/.  79'/. 


DPI  0195(001)  F 

MISSOULA  1-90  AIRPORT  INTERCHA 
STFX  32758(2) 

WEST  BROADWAY  (EAST  SECTION) 

CONTRACT  TOTAL  10-434 


JTL  GROUP,  INC. -MISSOULA 
GR.AGG  SURF.PL  MIX  SURF.S  !■  C AND  STRUCTURES 


GR.AGG  SURF.PL  MIX  OVERLAY. S i C AND  WIDENING 

$ 10,016,426  i 7,153,914 


5,954,179 


03/11/97  F.P.M.  JOHNSON,  ROBERT  L. 

03/27/97  PHONE  NO  :523-5064 

12/15/97*** 

83'/.  68'/. 


NH  1-1(37)69  F 
HAPPY'S  INN  - E i W 


11.686 


RIVERSIDE  CONTRACTING,  INC. 


GR., AGG. SURF. PL  MIX  BIT. SURF.S  EAL  6 COVER  I STRUCTURES 
11  ■ $ 7,487,036  $ 6,678,786  $ 


6,942,428 


F.P.M.  ROEDEL,  DONALD 
04/21/97  PHONE  NO  :755-8559 
07/17/99***  98’/.  62'/. 


NH-CM  0002(216) 

N RESERVE  ST  - STRUCTURES 


2.314 


COP  CONSTRIXTION  CO. 

GR.AGG. SURF.PL. MIX  BIT.SURF.S  6 C I STRUCTURES 
|.:m  $ 6,497,408  % 5,111,000 


$ 


2,508,870 


F.P.M.  MAART,  WILLIAM  C. 
05/13/97  PHONE  NO  :523-5856 
02/06/99***  49'/.  64'/. 


**♦  ESTIMATED  COMPLETION  DATE 
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DATE;lS/lQ/97 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 

CM  0002 (S7E) 

SIGNAL  OPERATION  IMFROVEMENTS- 

0.000 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 
♦*»  MISSOULA  DISTRICT  ♦** 

'TRIME  CUNIRACrDFr 


ENGINEER 

irCTTMfiTF 


ORIGINAr 

CONTRACT 

Al.lADn  AMT 


CONTRACTOR 

nAV/MCMTC 


AWARD  DATT 

MODIF.  WORK.  BEG. 
STATUS  WORK  COMP. 


PAGE  NO:  2 

HONT.DEPT.  FIELD  PROJECT  HANAGEfT 

— PERCENT '/.  CONT.  ” 

PROJECT  TIME 

COMPLETED USED 


SCOTT  CONSTRUCTION,  INC. 


SIGNALS  OPERATION  IMPROVEMENTS 
H * 1,769,267 


1,76A,A82  % 


107,806 


03/27/97  F.P.M.  SULLIVAN,  SHEILA 

10/20/97  PHONE  NO  :523-5877 

07/18/98***  67.  717. 


BR  9015(17) 

SWAN  RIVER  - 1 MILE  WEST  OF  FE 

0.155 


NEW 

mi 


DICK  ANDERSON  CONSTRUCTION 
FRESTRESSED  CONCRETE  BEAM  BRIDGE 


0A/2A/97  F.P.M.  KALBERG,  J.  GARY 

08/11/97  PHONE  NO  : 257-3395 

OA/05/98***  187.  577. 


STPHS  0002(267) 

3 LOCATIONS-DISTRICT  1-ELECTRI 
STPHS  0002(301) 

IRVA-FLATHEAD  COUNTY-SIGNING-2 
STPHS  0002(303) 

199A-DISTRICT  1-DELINEATORS/SI 
CONTRACT  TOTAL  0.000 


PAVLIK  ELECTRIC  CO,  INC 

ELECTRICAL  SIGNS 

SIGNING,FLASHERS, LUMINAIRES  ^ SIGNS 


DELINEATORS  L SIGNS 
I'm  % 165,303 


193,530  * 120,899 


09/29/97  F.P.M.  KALBERG,  J.  GARY 

07/02/97  PHONE  NO  : 257-3395 

12/15/97*** 


897.  997. 


IMNHSTPPSTFS  0002(313) 

1997-Dl -DURABLE  PAVEMENT  MARKI 

991.500 


MARK  RITE 

1997  DURABLE  PAYEMENT  MARKINGS 
II  $ 759,885  $ 


LINES  OF  MONT.,  INC. 
675,980  % 690,696 


05/22/97  F.P.M.  MCKINNEY,  JOHN 

07/15/97  PHONE  NO  :523-5863 

09/29/98***  987.  967. 


PLH  5-3(63)125  F 
MONTANA  90  - NORTH 


SCHELLINGER  CONST  CO., INC. 
GR.AGG,SURF,PL.MIX  SURF, SEAL  t COVER 
1.580  mi  * 3,895,312  $ 3,367,055  i 1,921,703 


07/09/97  F.P.M.  ROBERTS,  JAMES 

07/22/97  PHONE  NO  ;752-0531 

09/20/99***  577.  517. 


SMP  3299(97) 

MISSOULA  DISTRICT  - CRUSH  AND 


MAINTENANCE  STOCKPILE 
mi  i 


SUTTON  CONST.  SERVICES,  INC. 
319,550  $ 272,923  $ 211,203 


ono^ni 

10/22/97 

12/15/97*** 


F.P.M.  MCKINNEY,  JOHN 
PHONE  NO  : 523-5863 

787.  10/01/97 


NH  29-1(93)32 

CLEARWATER  JUNCTION  REST  AREA 

0.000 


REST  AREA 

!i:m 


KEENEY  CONSTRUCTION 
801,957  % 786,809  $ 296,210 


08/06/97  F.P.M.  MCKINNEY,  JOHN 

09/05/97  PHONE  NO  :523-5863 

10/25/98***  317.  907. 


STPS  382-1(9)9 
PERMA  CANYON  - NORTH 


10.626 


A-1  PAVING,  INC 


WIDEN, PLANT  MIX  OVERLAY, SEAL  i COVER 
km  $ 1,518,539 


1,516,575 


519,922 


08/06/97  F.P.M.  JOHNSON,  ROBERT  L. 

('!9/15/97  PHONE  NO  :523-5869 

03/12/99***  397.  967. 


ESTIMATED  COMPLETION  DATE 


^ ic' 


DATE;l£/lQ/97 


PROJECT  NUMBER 
PROJECT  DESIGNATION 

NH  7-1(76)47 
HAMILTON  STRIPING 


LENGTH 


TYPE  OF  WORK 


frfAl 


MONTANA  DEPARTMENT  OF  frfANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 
*♦*  MISSOULA  DISTRICT 

R^TMETDWTRAUTnfr 


ENGINEER 

ESTIMATE 


ORIGINAI" 

CONTRACT 
AWARD  AMT. 


CONTRACTOR 

PAYMENTS 


AWARD  DAir 

MODIF.  WORK  BEG. 
STATUS  WORK  COMP. 


PAGE  NO:  3 

HONT.DEPT.  FIELD  PROJECT  MANAGER  ' 

— PERCENT iTCDRT: 

PROJECT  TIME 

COMPLETED USED 


MONTANA  LINES,  INC 

SIRNAL  REV., STRIPPING  I CURB  & GUTTER 
1.700  mi  ■ t 567,107  $ 305,743 


3,059 


09/04/97  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  : 523-5877 

O6/10/98**#  17.  07. 


STPP  6-1(61)109 
DIXON-RAVALLl 


SCHELL I NGER  CONST  CO., INC. 

GRADING  t PLANT  MIX  SURFACING  o,. 

7.238  mi  $ 6,930,658  $ 7,425,610  1 523,946 


10/07/97  F.P.M.  JOHNSON,  ROBERT  L. 

10/22/97  PHONE  NO  :523-5864 

10/16/00«»*  77.  07. 


SMF  3199 ( 97 ) 

MISSOULA  DISTRICT  - CRUSH  AND  MAINTENANCE  CRUSH 

0.000  mi 


RIGHT  WAY  CONSTRUCTION 


STOCKPILE 
$ 391,160 


339,372  i 


10/07/97  F.P.M.  MCKINNEY,  JOHN 

/ / PHONE  NO  : 523-5863 

07/ll/98»»»  07.  06/30/98 


STPN  24-1(48)32 
CLEARWATER  JUNCTION  - EAST 


SEAL  I COVER 
33.275  km 


HERB  RICHARDS  CONSTRUCTION 
337,487  $ 319,426  $ 3,195 


11/07/97  F.P.M.  CHRISINGER, KENNETH  L 

/ / PHONE  NO  : 755-8566 

08/02/98***  17.  07. 


STPN  1-2(91)134 

COLUMBIA  FALLS  - EAST  t WEST 

STPN  38-1(8)0 

WHITEFISH  - EAST 

STPN  5-2(31)79 

ELMO  - NORTH 

CONTRACT  TOTAL  31.985 


A-1  PAVING,  INC 


SEAL  AND  COVER 

PLANT  MIX  BIT.  SURFACING 

SEAL  t COVER 

km  ♦ 


t SEA  L Jr  COVER 
722,640  $ 


692,858 


6,932 


11/07/97  F.P.M.  MITCHELL,  JAMES  D. 

/ / PHONE  NO  : 755-8557 

06/26/98*** 


17. 


07. 


STPN  5-1(19)1 

JENSEN 

DESMET  - NORTH 

PMS  OVERLAY-SEAL  1 COVER 

STPN  5-1(20)6 

EVARO  NORTH 

PMS  OVERLAY-SEAL  i COVER 

CONTRACT  TOTAL 

23.330  km  % 1,761,333  $ 

PAVING 

11/07/97 

F.P.M.  JOHNSON,  ROBERT  L. 

/ / 

PHONE  NO  : 523-5864 

09/04/98*** 

1,683,885  i 

16,841 

17. 

NH-CM-STPE  0002(266) 

NORTH  RESERVE  STREET-MISSOULA 

5.639 


MORRISON  KNUDSEN  CORPORATION 

GRADE, PCCP, PLANT  MIX  SURFACING  .STORM  DRAIN  1.  PS  CONCRETE 
km  $ 10,496,431  t 11,767,435  $ 


11/21/97  F.P.M.  MCKINNEY,  JOHN 

/ / PHONE  NO  : 523-5863 

01/21/01***  07.  07. 


IM  90-1(119)74 
ALBERTON  - EAST  t WEST 
RTS  507-1(6)0 
ALBERTON  - EAST 
CONTRACT  TOTAL 


RIVERSIDE  CONTRACTING,  INC. 
HOT  RECYCLED  PLANT  MIX  OVERLAY  ,SEAL  COVER 


HOT  RECYCLED  PLANT  MIX  OVERLAY  ,SEAL  !.  COVER 
18.927  km  $ 4,122,922  $ 4,307,491  $ 


11/21/97  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  : 523-5877 

09/14/99*** 


07. 


07. 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  .-JnSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 


DATE: 18/10/97 

*»»  MISSOULA  DISTRICT  »*♦ 

PAGE  NO:  4 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

ESTIMATE 

ORIGINAL 

CONTRACT 
AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

^ARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

y-  CUNf. 

TIME 

USED 

RTF  1-1(57)30 

A-1  PAVING,  INC 

11/21/97 

F.P.M.  MITCHELL,  JAMES  D. 

LIBBY  - NORTH  t SOUTH 

SEAL  & COVER 

/ / 

PHONE  NO  : 755-8557 

RTS  508-1(14)0 

10/04/98*** 

JCT.  US-S  - NORTH 

MILLING, PLANT  MIX  OVERLAY, SEAL  t COVER 

STPN  1-1(58)0 

TROY  - EAST  WEST 

SEAL  & COVER 

CONTRACT  TOTAL 

74.273 

Km 

$ 1,521,049 

$ 1,342,983 

$ 0 

oy. 

oy. 

MISSOULA  DISIRICT  lUfALS 

$ 93,860,994 

$ 86,832,517 

$ 52,280,626 

56’/. 

DATE;lS/10/?7 


PROJECT  NUfIBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


MONTANA  DEPARTMENT  OF  iHANSPORTATION 
CONSTFIJCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  1I/30/R7 


*»♦  BUTTE  DISTRICT  ♦*» 

contractor 


ORIGINAL' 


ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 


AWARD  DA  IE 

MOD  IF.  WORK  BEG. 
STATUS  WORK  COMP. 


PAGE  NO:  5 

HONT.DEPT.  Tm  PROJECT  MANAGED 

— PERCENT rCDNTT” 

PROJECT  TIME 

COMPLETED USED 


IM  0002 (6E) 

INTERSTATE  SIGNING  - BUTTE 


AOO.EOO 


OMO  CONSTRUCTION  INC 


SIGNING  I SIGN  SUPPORT  UPGRADE 
u $ 5,809,670 


5,551,624  $ 


6,137,449 


PEND 

10/20/97 


11/20/95  F.P.M.  O'BRIEN, MURRAY 

oa/*lS/9^x'  PHONE  NO  : 782-7443 

12/15/97***  98'/.  101'/. 


STPU  1202(3) 

OAK  STREET  - BOZEMAN 
IM  90-6(67)307 

NORTH  7TH  INTERCHANGE-BOZEMAN 
CONTRACT  TOTAL 


A.M.  WELLES,  INC. 

GR.,  AGG.  SURF.,  PMS,  CURB  I GUTTER,  SIDEWALK,  SWR  i WATER 


RAMP  WIDENING,  PMS,  SEAL  COVER 
1.285  mi  ♦ 1,925,850 


1,853,488  $ 1,888,587 


PEND 

10/22/97 


08/02/96  F.P.M.  HELD,  TERRY 
09/11/96  PHONE  NO  : 285-4732 
12/15/97*** 


98'/. 


98'/. 


STPP  14-2(12)33 

WHITE  SULPHUR  SPRINGS-SOUTH 


8.604 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SURF.,  PL.  MIK  BIT.  SURF.,  SEAL  t COVER,  STEEL 
mi  $ 4,501,511  $ 3,929,526  $ 3,477,668 


PEND 

09/19/96 


10/10/96  F.P.M.  STREETER, STEFAN 

03/05/97  PHONE  NO  ; 547-3672 

11/10/98***  89'/.  817. 


IM  15-4(81)195 
HELENA  - NORTH 


7.333 


JIM  GILMAN  EXCAVATING  INC. 


PL.  MIX  BIT.  SURF.,  SEAL  i COVER 
km  i 1,549,438  $ 1,344,671 


1,356,120 


10/10/96  F.P.M.  SACKS,RAY 

03/11/97  PHONE  NO  : 457-0526 

12/15/97***  98'/.  98'/. 


STPP  13-1(22)0 
RAYNOLDS  PASS  - NORTH 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
PL.  MIX  BIT.  OVERLAY,  SEAL  i COVER 

39.173  km  $ 4,213,643  % 3,737,737  $ 3,367,788 


10/10/96  F.P.M.  WILLIAMS, PAUL 

05/28/97  PHONE  NO  :682-4568 

12/16/98***  90'/.  77'/. 


STPS  271-1(8)5 
8.0  KILOMETERS  NORTH  OF 
RTF  19-2(18)63 
DRUMMOND  - SOUTH 
RTS  271-1(6)0 
DRUMMOND  - EAST  i NORTH 
RTS  512-1(2)0 
HALL  - EAST 
RTS  513-1(2)0 
HALL  - WEST 
RTF  96-1(1)0 
DRUMMOND  - FRONT  STREET 
CONTRACT  TOTAL 


JIM  GILMAN  EXCAVATING  INC. 

DRUMMO  GR.AGG  SURF. PL  MIX  SURF.S  t C 

PL  MIX  OVERLAY. S I C 
PL  MIX  OVERLAY.S  t C 
CRACK  SEALING 
CRACK  SEALING 
PL  MIX  OVERLAY.S  I C 

21.810  km  i 1,297,425  $ 1,198,549  % 1,223,681 


03/11/97  F.P.M.  SACKS,RAY 

06/10/97  PHONE  NO  :457-0526 

04/19/98*** 


92'/.  83'/. 


STPP  13-1(19)65 
NORRIS  - HARRISON 


WICKENS  CONSTRUCTION,  INC. 
GR.AGG. SURF. PL. MIX  BIT. SURF. SE  AL  t COVER 
9.839  mi  $ 6,452,616  i 5,598,216  $ 3,677,461 


03/27/97  F.P.M.  BRAZILL, WILLIAM 

05/06/97  PHONE  NO  : 685-3319 

07/10/99***  66'/.  64'/. 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  ^ftANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  11/30/97 


DATE:lE/10/97 

»♦*  BUTTE  DISTRICT 

PAGE  NO;  6 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

ori(3iNal 

AWARD  DATE 

PERCENT 

V,  CDNT. 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

BR  9018(6) 

SLETTEN  CONSTRUCTION  CO 

04/84/97 

F.P.M.  ARVISH,MIKE 

WARM  SPRINGS  CREEK  - ANACONDA 

STRUCTURE  1.  APPROACHES 

07/14/97 

PHONE  NO  : 788-9387 

0.059 

mi 

$ 

561,848  $ 487,713 

$ 

398,450 

01/83/98#»» 

98'/. 

1007. 

IM-STPP-NH  OOOEOIA) 

MARK  RITE  LINES  OF  MONT.,  INC. 

05/88/97 

F.P.M.  MCCORMICK,  THOMAS 

1997-DE-BURABLE  PAVEMENT  MARK! 

1997-D8-DLIRABLE  PAVEMENT 

MARK I NG 

09/89/97 

PHONE  NO  : 586-5074 

139.100 

mi 

$ 

878,670  $ 853,798 

$ 

888,518 

03/86/98**» 

907. 

937. 

NH  50-1(16)11 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/88/97 

F.P.M.  HELD,  terry 

YELLOWSTONE  PARK 

HOT  RECYCLED  PMS  OVERLAY. 

iSEAL  COVER 

09/15/97 

PHONE  NO  : 885-4738 

33.686 

km 

% 

4,074,699  $ 3,976,186 

$ 

8,673,919 

06/18/99»»* 

677, 

577. 

STPHS  0008(309) 

A.M.  WELLES,  INC. 

07/09/97 

F.P.M.  WILLIAMS, PAUL 

1 99A-D8-GUARDRA I L/SLOPE  FLATTE 

GARRDRAIL  1 SLOPE  FLATTENING 

08/11/97 

PHONE  NO  : 688-4568 

0.000 

km 

$ 

83,708  $ 73,594 

$ 

94,378 

10/89/97 

1007. 

537. 

SMP  3099(97) 

RIGHT  WAY  CONSTRUCTION 

07/09/97 

F.P.M.  SACKS, PAY 

BUTTE  DISTRICT  - CRUSH  AND  STO 

MAINTENANCE  STOCKPILE 

09/08/97 

PHONE  NO  : 45^0586 

0.000 

mi 

$ 

394,481  $ 849,761 

$ 

166,609 

18/15/97»»* 

677, 

10/01/97 

SMP  1699  (97) 

A.M.  WELLES,  INC. 

08/06/97 

F.P.M.  MCCORMICK,  THOMAS 

BUTTE  DISTRICT  - CRUSH  AND  STO 

MAINTENANCE  STOCKPILES 

09/16/97 

PHONE  NO  : 586-5074 

0.000 

mi 

$ 

479,330  $ 391,966 

$ 

195,881 

05/83/98*** 

507. 

06/01/98 

IM-HDP  9840(001)  F 

MORRISON  KNUDSEN  CORPORATION 

09/04/97 

F.P.M.  MCCORMICK,  THOMAS 

BELGRADE  INTERCHANGE 

REHABILITATE  INTERCHANGE  i PS  CONCRETE  BRIDGE 

10/13/97 

PHONE  NO  : 586-5074 

4.880 

km 

$ 

8,073,537  $ 8,397,890 

$ 

765,873 

09/89/00*** 

97. 

57. 

STPHS  5899(11) 

MONTANA  LINES,  INC 

09/04/97 

F.P.M.  SACKS, RAY 

SAFETY  IMPROVEMENTS  - HELENA 

SAFETY  IMPROVEMENTS 

/ / 

PHONE  NO  .-457-0586 

0.000 

mi 

$ 

83,831  $ 94,867 

$ 

944 

05/31/98*** 

17. 

07. 

STPX  0008(300) 

NELCON,  INC. 

10/07/97 

F.P.M.  SACKS, RAY 

WHITE  SULPHUR  SPRINGS-SOUTH-WE 

WETLAND  MITIGATION 

////V/f/ 

08/03/98*** 

PHONE  NO  : 457-0586 

O.OOO 

mi 

$ 

180,800  $ 818,755 

$ 

68,174 

887. 

07. 

♦♦♦  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  (RANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 
n*  BUTTE  DISTRICT  »»« 


DATE: IE/ 10/97 

***  BUTTE  DISTRICT  *** 

PAGE  NO:  7 

PRIME  CONTRACTOR 

MUNI. DEPT.  FIELD  PROJECT  MANAGER 

TJRKSTNAL 

AWARD  DATE 

PtKLLNI  K CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

STPHS  0008 (E^9) 

OMO  CONSTRUCTION  INC 

10/07/97 

F.P.M.  BRAZILL, WILLIAM 

THREE  LOCATIONS-DISTRICT  E-SLO 

SLOPE  FLATTENING  1 GUARDRAIL 

PHONE  NO  : 685-33 19 

0.000 

km  $ 908,919 

% 787,833 

$ 58,317 

OB/88/98*** 

71 

07. 

STPI  15-8(70)116 

RIVERSIDE  CONTRACTING,  INC. 

11/07/97 

F.P.M.  ARVISH,MIKE 

BUXTON  - NORTH  1 SOUTH 

COLD  MILLING, SEAL  1 COVER 

11/86/97 

PHONE  NO  : 788-9387 

STPI  90-5(53)8W 

ll/08/98t** 

PIPESTONE  - EAST  t WEST 

COLD  MILLING, SEAL  1 COVER 

STPI  90-7(70)3'-»l 

MISSION  CREEK  EAST  i.  WEST 

COLD  MILLING, SEAL  i COVER 

CONTRACT  TOTAL 

84.600 

mi  $ 1,683,701 

$ 1,387,396 

$ 13,875 

1'/. 

07. 

SF-STPS  878-1(3)0 

JIM  GILMAN  EXCAVATING  INC. 

11/81/97 

F.P.M.  O'BRIEN, MURRAY 

WESTS  IDE  PRISON  ROAD 

GRADE,AGG.,PLANT  MIX  SURFACING  ,SEAL  i COVER  i WIDEN  STEEL 

/ / 

PHONE  NO  : 788-7443 

8.08? 

mi  $ 8,058,879 

$ 1,990,695 

$ 

0 

08/07/99*** 

0’/. 

07. 

STFP  59-1(16)11 

JOHN  S.  MICHAEL,  III,  CQRP. 

11/81/97 

F.P.M.  STREETER, STEFAN 

SHIELDS  RIVER  - RIPRAP 

EROSION  CONTROL 

/ / 

PHONE  NO  : 547-3678 

0.000 

km  $ 17,480 

$ 16,681 

$ 

0 

08/16/98*** 

O'/l 

07. 

STFS  359-8 ( A )8 

A.M, 

, WELLES,  INC. 

mixni 

F.P.M.  HELD,  TERRY 

CARDWELL-HARRISON  D I GOUTS 

DIGOUTS, GRADE, AGG.SURFACING.PL  ANT  MIX  SURFACING, SEAL  ^ 

/ / 

PHONE  NO  : 885-4738 

8.080 

km  $ 678,378 

$ 613,678 

i 

0 

08/13/99*** 

0*/, 

07. 

RTS  AAl-8(8)3 

JIM  GILMAN  EXCAVATING  INC. 

11/81/97 

F.P.M.  SACKS, RAY 

FAIRMONT  - NORTH 

PLANT  MIX  OVERLAY, SEAL  1 COVER 

/ / 

PHONE  NO  : 457-0586 

RTF  8-1(80)0 

10/01/98*** 

GARRISON  - EAST 

PLANT  MIX  OVERLAY, SEAL  i COVER 

RTF  88-1(3)0 

GARRISON  - SOUTH 

PLANT  MIX  OVERLAY, SEAL  1 COVER 

CONTRACT  TOTAL 

81.868 

km  $ 980,988 

$ 864,764 

$ 

0 

0'/. 

07. 

RTS  3?A-1(1)0 

JIM  GILMAN  EXCAVATING  INC. 

11/81/97 

F.P.M.  WILLIAMS, PAUL 

CLARK  CANYON  - GRANT 

PLANT  MIX  OVERLAY, SEAL  t COVER 

/ / 

PHONE  NO  : 688-4568 

80.981 

km  $ 688,868 

% 645,918 

$ 

0 

09/86/98*** 

0’/. 

07. 

RTF  A6-8(10)8 

BLAHNIK  CONSTRUCTION,  INC. 

11/81/97 

F.P.M.  WILLIAMS, PAUL 

WISDOM-WEST 

PLANT  MIX  OVERLAY  t STOCKPILE  COVER  MATERIAL 

/ / 

PHONE  NO  : 688-4568 

13.800 

mi  $ 963,139 

$ 878,311 

$ 

0 

11/83/98*** 

0’/. 

07. 

BUTTE  DISTRICT  TOTALS 

$ 47,868,066 

$ 44,416,957 

$ E5i774j^S5 
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MONTANA  DEPARTMENT  OF  I'RANSFORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 


DATE: 12/10/97 

**♦  GREAT  FALLS  DISTRICT  **» 

PAGE  NO:  8 

PRIME  CONTRACTOR 

MUNI.DEPI.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK. 

URlGlNAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE" 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

Tcofirn 

TIME 

USED 

BR-STPU  5211(A)  F 

SHUMAKER  TRUCKING  1 EXC,  INC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAY  OBLITERATION 

/ / 

PHONE  NO  : 77 1-7 170 

0.325 

mi 

$ 

757,860  $ 478,500 

$ 

4,785 

12/15/97*** 

lY. 

0'/. 

NH  1-3(27)219  F 

D.H.  BLATTNER  ^ SONS, 

INC. 

10/12/95 

F.P.M.  DENNIS  LEO 

BROWNING-EAST  t WEST 

GR,  AGG.  SURF.,  PMS, 

SEAL  h COVER 

11/21/95 

PHONE  NO  : 338-34 17 

NH  1-3(28)222 

BROWNING  URBAN 

PMS,  SEAL  t COVER 

02/14/98*** 

CONTRACT  TOTAL 

7.127 

mi 

t 10,728,180  $ 10,611,222 

$ 

9,396,630 

89’/, 

132’/. 

STFP  A4-1(10)1A 

S K CONSTRUCTION.  INC. 

FEND 

11/20/95 

F.P.M.  HIKE  KLETTE 

VALIER-EAST 

GR,  PMS,  SEAL  1 COVER 

11/03/97 

02/14/96 

PHONE  NO  : 278-7078 

13.691 

mi 

$ 

9,295,163  $ 9,337,063 

$ 

9,749,647 

05/15/98*** 

98'/. 

98'/. 

NH  10-1(15)3 

UNITED  MAT'LS  OF  GREAT 

FALLS 

PEND 

03/07/96 

F.P.M.  RANDY  AAFEDT 

15TH  ST.  AND  RIVER  DRIVE.  - GR 

GR,  AGG.  SURF.,  PCCP 

12/20/96 

04/22/96 

PHONE  NO  : 77 1-7 170 

STPU  5205(8)  F 

RIVER  DRIVE  (9TH  TO  15TH  ST.  N 

GR,  AGG.  SURF.,  PCCP 

12/15/97*** 

CONTRACT  TOTAL 

0.637 

mi 

$ 

3,437,481  $ 3,333,604 

$ 

3,379,895 

98*/. 

103'/! 

IM  15-5(90)248 

RIVERSIDE  CONTRACTING, 

INC. 

10/10/96 

F.P.M.  DOUG  WILMOT 

HARDY  CREEK  - ULM  SOUTHBOUND 

PL.  MIX  BIT.  OVERLAY, 

SEAL  t COVER 

10/30/96 

PHONE  NO  : 771-7346 

21.352 

mi 

$ 

6,217,870  % 5,332,817 

$ 

5,124,962 

11/07/97 

100'/. 

88’/. 

RTF-STPHS  1-3(22)210 

SLETTEN  CONSTRUCTION  CO 

02/11/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  RIVER  BRIDGE 

STRUCTURE  REHABILITATION 

07/10/97 

PHONE  NO  : 338-34 17 

0.226 

mi 

$ 

352,062  $ 371,251 

$ 

349,488 

12/15/97*** 

94’/. 

93'/. 

BR  9050(7) 

TAMIETTI  CONST.  CO. 

, INC. 

03/27/97 

F.P.M.  MIKE  KLETTE 

TETON  RIVER  - S.W.  OF  COLLINS 

STRUCTURE  AND  APPROACHES 

07/02/97 

PHONE  NO  : 278-7078 

0.592 

km 

$ 

443,321  $ 438,391 

$ 

322,514 

11/07/97 

100'/, 

88’/. 

NH  1-3(34)210  F 

A-1  PAVING,  INC 

04/24/97 

F.P.M.  DENNIS  LEO 

TWO  MEDICINE  BRIDGE  - EAST 

COLD  RECYCLED  PLANT  MIX  BITUMI  NOUS  SURFACE  OVERLAY 

06/02/97 

PHONE  NO  : 338-34 17 

STPHS  1-3(37)202 

04/13/99*** 

SLOPE  FLATTENING  - WEST  OF  EAS 

SLOPE  FLATTENING  i GUARDRAIL  S AFETY  IMPROVEMENTS 

CONTRACT  TOTAL  1 

[3.263 

km 

$ 

2,716,575  $ 2,614,467 

$ 

1,446,671 

55Y. 

57’/. 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OT  .^ANSPORTATION 
CONSTRUCTION  BUREAU 


DATE: 12/10/97 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 
***  GREAT  FALLS  DISTRICT 

PAGE  NO:  9 

“TRIHE  C0NTraCTc8 

hdNT.DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

Original 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR  MODIF. 

ESTIMATE  AWARD  AMT.  PAYMENTS  STATUS 

AWARD  DATE PERCENT 

WORK  BEG.  PROJECT 

WORK  COMP.  COMPLETED 

rcDNi: 

TIME 

USED 

STPP  58-1(11)32 

ST.  MARY  - CANADIAN  LINE 

18.792 

MARVIN  A.  REHBEIN 

PMS  OVERLAY 

mi  * 3,537,056  $ 3,573,762  $ 2,825,186 

05/22/97  F.P.M.  TERRY  WICKMAN 

06/26/97  PHONE  NO  :27B-7931 

08/16/99***  79Y. 

78'/. 

BR  9007(16) 

BELT  CREEK  - N.E.  OF  GREAT  FAL 

0.72A 

FRONTIER-WEST.  L.L.C. 

STRUCTURE  t APPROACHES 

km  $ 1,064,990  $ 999,594  $ 344,908 

07/09/97  F.P.M.  RANDY  AAFEDT 
08/05/97  PHONE  NO  :771-7170 
09/E0/98»»*  35'/. 

57'/. 

SHP  5099(97) 

GREAT  FALLS  DISTRICT  - CRUSH  A 

0.000 

RAMAKER-SW ANSON  INC. 

MAINTENANCE  STOCKPILES 

mi  $ 247,487  $ 228,860  $ 9,583 

08/06/97  F.P.M.  BILL  LAY 

10/21/97  PHONE  NO  :264-5310 

02/01 /98*»»  47. 

06/01/98 

IM  15-5(93)256 

HARDY  CREEK-IJLM  (NORTHBOUND) 

14.172 

EMPIRE  SAND  AND  GRAVEL  CO.,nC 

MILL.FILL  i PLANT  MIX  OVERLAY 

mi  $ 4,315,213  $ 4,517,500  $ 45,179 

09/04/97  F.P.M.  DOUG  WILMOT 
11/04/97  PHONE  NO  :771-7346 
01/27/00***  ly. 

0’/. 

STPS  213-1(6)0 

CUT  BANK  - NORTH 

7.958 

RIVERSIDE  CONTRACTING,  INC. 

WIDENING, PMS  OVERLAY 

km  $ 1,202,345  $ 1,343,608  $ 399,819 

09/04/97  F.P.M.  TERRY  WICKMAN 
09/24/97  PHONE  NO  :278-7931 
03/20/99***  30'/. 

0% 

BR  9007(18) 

SUN  RIVER  BRIDGE  - FORT  SHAW 

0.785 

TAMIETTI  CONST.  CO.,  INC. 

PS  CONCRETE  BRIDGE  1 APPROACHE  S 

km  $ 825,157  $ 781,166  $ 23,466 

09/04/97  F.P.M.  BILL  LAY 

10/06/97  PHONE  NO  :264-5310 

09/11/98***  3'/. 

25'/. 

STPI  15-5(94)283 

GREAT  FALLS  - VAUGHN 

STPN-NH  60-2(52)71 

ARMINGTON  JUNCTION  - WEST 
CONTRACT  TOTAL 

39.320 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PMS  OVERLAY-SEAL  t COVER 

PMS  OVERLAY-SEAL  h COVER 

km  $ 3,085,650  $ 3,224,000  $ 0 

11/07/97  F.P.M.  DOUG  WILMOT 

/ / PHONE  NO  : 77 1-7346 

11/01/98*** 

0’/. 

(}% 

NH  10-2(25)41 

INTERSECTION  LIGHTING  - NORTH 

0.000 

CENTRAL  ELECTRIC 

LIGHTING, FLASHER, MEDIAN  CURB  i SIGNING 

mi  $ 69,571  $ 69,318  $ 0 

11/21/97  F.P.M.  RANDY  AAFEDT 

/ / PHONE  NO  :771-7170 

03/29/98***  0'/. 

0*/. 

RTS  366-1(2)0 

LEDGER  EAST  AND  WEST 

RIVERSIDE  CONTRACTING,  INC. 

PLANT  MIX  OVERLAY, SEAL  i COVER 

11/21/97  F.P.M.  MIKE  KLETTE 

/ / PHONE  NO  : 278-7078 

***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  1-RANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 
«**  GREAT  FALLS  DISTRICT  *** 


PAGE  NO;  10 


PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

^JRTGTMT 

AWARD  DATE 

PERCENT 

7.  UUNI. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  15-8(51)380 

06/09/99»*» 

KEVIN  - SUNBURST 

PLANT 

MO  OVERLAY, SEAL 

^ COVER 

CONTRACT  TOTAL 

84.881 

kffl 

$ 8,836,488 

$ 8,175,930 

$ 

0 

0'/. 

07. 

RTF  1-6(81)333 

BLAHNIK  CONSTRUCTION, 

INC. 

11/81/97 

F.P.M.  GARY  BERG 

JOPLIN  - EAST 

PLANT 

MIX  OVERLAY, SEAL 

1 COVER 

/ / 

PHONE  NO  : 865-6881 

35.867 

km 

$ 1,849,376 

i 1,873,910 

$ 

0 

01/19/99***  oy. 

07. 

RTS  813-1(8)83 

MARVIN  A.  REHBEIN 

11/81/97 

F.P.M.  TERRY  WICKHAN 

33  KM  NW  OF  CUT  BANK-NW 

PLANT 

MIX  OVERLAY, SEAL 

!,  COVER 

/ / 

PHONE  NO  :878-7931 

85.870 

kni 

$ 1,047,575 

$ 1,038,404 

$ 

0 

10/81/98***  0'/. 

07. 

RTS  8^fl-l(7)38 

RIVERSIDE  CONTRACTING, 

INC. 

11/81/97 

F.P.M.  GARY  BERG 

TURNER  - NORTH 

PLANT 

MIX  OVERLAY, SEAL 

1 COVER 

/ / 

PHONE  NO  : 865-6881 

16.893 

km 

$ 701,958 

* 645,107 

$ 

0 

09/89/98***  0*/. 

07. 

GREAT  FALLS  DISIRICI  lUIALS 

$ 54,131,36V 

$ 58,938,475 

% 33,488,738 

68'/. 
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MONTANA  DEPARTMENT  01^  .^^fiNSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 


DATE; 18/ 10/97 

»♦*  GLENDIVE  DISTRICT  ♦** 

PAGE  NO:  11 

PRIME  CONTRACTOR 

MUNI. DEPT.  FIELD  PROJECT  MANAGER 

' original 

AWARD  DA  IE 

KtRLtNI  7, 

LUNI . 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

SF-STPS  W-1(11)18 

S K CONSTRUCTION,  INC. 

11/14/96 

F.P.M.  MARTIN,  DOUGLAS 

12  MI.S  OF  ROSEBUD  SOUTH 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  t COVER 

03/20/97 

PHONE  NO  : 233-3604 

RTS  446-1(1)0 

10/09/98«* 

CARTERVILLE-SOUTH 

GR.,  AGG.  SURF.,  PMS  AND  SEAL  t COVER 

CONTRACT  TOTAL  6.689 

km  $ 2,514,661  i 2,341,741  $ 1,929,626 

BEX 

129'/. 

BR  25-1(24)46 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  GREUFE,  LARRY 

MISSOURI  RWER  BRIDGE-SOUTH  OF 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  1 COVER  AND  BRIDGE 

02/12/97 

PHONE  NO  : 653- 1050 

0.094 

km  $ 4,166,617  $ 4,538,099  $ 2,995,892 

05/14/98*»* 

66’/. 

61'/. 

NH  1-10(36)645 

DIAMOND  CONSTRUCTION,  INC. 

12/12/96 

F.P.M.  ARTHUR,  RONALD  T. 

CULBERTSON  REST  AREA 

REST  AREA,  MCS  SCALE  t WEIGH  IN  MOTION  SYSTEM 

04/22/97 

PHONE  NO  : 787-5701 

0.000 

km  i 2,003,175  i 1,942,007  $ 1,691,545 

01/31/98*** 

87*/. 

89'/. 

BR  9053(16) 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  PISK,  RANDAL 

MILK  RIVER-SOUTHWEST  OF  GLASGQ 

GR.,  AGG.  SURF.,  STEEL  BEAM  BRIDGE 

01/20/97 

PHONE  NO  ; 228-9478 

0.544 

km  $ 1,128,674  $ 1,015,866  $ 932,753 

12/15/97*** 

92'/. 

107’/. 

RTS  201-2(9)46 

RIVERSIDE  CONTRACTING,  INC. 

APPR 

12/12/96 

F.P.M.  BARTH,  TIM 

JUNCTION  MT  16  - EAST  i WEST 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  t COVER 

10/29/97 

05/13/97 

PHONE  NO  : 653- 1050 

RTS  202-1(1)0 

12/15/97*** 

JUNCTION  MT  23  - SOUTHEAST 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  L COVER 

RTS  250-1(4)30 

APPR 

BOXELDER  CREEK  - NORTH  SOUTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  i COVER 

11/06/97 

RTS  261-2(3)31 

SHADWELL  CREEK  - NORTH  1 SOUTH 

PL.  MIX  BIT.  SURF.  OVERLAY  SEAL  1 COVER 

RTS  327-1(6)0 

BAINVILLE  NORTH  i SOUTH 

PL.  MIX  BIT.  SURF  OVERLAY,  SEAL  1 COVER 

RTS  438-1(8)13 

22  KM  NORTH  OF  NASHUA  - NORTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  1 COVER 

RTS  480-1(2)0 

MISSOURI  RIVER  BRIDGE  - NORTH 

PL.  MIX  BIT.  SURF.  OVERLAY,  SEAL  i COVER 

CONTRACT  TOTAL  115.390 

km  $ 3,663,822  $ 3,504,388  $ 3,540,796 

98'/. 

78’/. 

IM  94-6(44)212 

COP  CONSTRIXTION  CO. 

02/11/97 

F.P.M.  BACON,  DAVID 

DRY  CREEK  - GLENDIVE 

BRIDGE  DECK  OVERLAY 

05/16/97 

PHONE  NO  ; 365-2877 

0.000 

mi  $ 531,182  $ 448,153  $ 517,204 

04/26/98*** 

98y. 

76'/. 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 


DATE: 18/10/97 

*»»  GLENDIVE  DISTRICT  *»* 

PAGE  NO:  18 

PRIME  CONI  RAC lOR 

MUNI.DLPI.  HELD  PROJECI  MANAGER 

UKIGINAL 

AWARD  DATE 

PERCENI 

'/.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  94-5(27)163 

PRINCE,  INC 

02/11/97 

F.P.M.  LAUCKNER,  JAMES 

PRAIRIE  COUNTY  LINE  - EAST 

MILL,PMBS  OVERLAY, SEAL  1 COVER  1 SLOPE  FLATTENING 

05/89/97 

PHONE  NO  : 365-8877 

10.170 

km 

$ 

4,186,755  $ 3,967,318  $ 2,730,203 

08/13/99*»» 

69*/. 

127*/. 

STPP  8-2(9)77 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

03/27/97 

F.P.M.  FRETTE,  KURT 

BAKER-WEST 

GR.AG6.SURF.pl. MIX  BIT. SURF. SE  AL  1.  COVER  1 STRUCTURES 

06/85/97 

PHONE  NO  : 833-36 12 

5.226 

mi 

$ 

4,538,454  $ 4,371,371  $ 1,994,108 

05/23/99#** 

46*/. 

8iy. 

NH  83-3(7)119 

E.H.  OFTEDAL  AND  SONS,  INC. 

05/88/97 

F.P.M.  ARTHUR,  RONALD  T. 

ALZADA  - WEST 

WIDEN,FMS  OVERLAY 

08/14/97 

PHONE  NO  :787-5701 

STPS  326-1(4)0 

ALZADA  - SOUTH 

GR.,GS,PMS 

05/29/00*** 

CONTRACT  TOTAL 

12.517 

mi 

$ 

8,632,439  $ 7,527,667  $ 141,741 

^7, 

40*/. 

NH  94-7(20)242 

CENTURY  COMPANIES,  INC.-MT 

05/82/97 

F.P.M.  EIDE,  LEON 

WIBAUX  REST  AREA  / VISITOR  CEN 

REST  AREA 

07/21/97 

PHONE  NO  : 365-2877 

0.000 

km 

$ 

791,296  $ 831,667  $ 402,804 

08/83/98*** 

48*/. 

71*/. 

RTF  18-1(13)43 

E.H.  OFTEDAL  AND  SONS,  INC. 

05/22/97 

F.P.M.  SWANSON,  ROBERT  E. 

HILLSIDE  - NORTH  t SOUTH 

GR.,GS,i  PMS 

06/25/97 

PHONE  NO  : 233-3608 

17.413 

km 

$ 

5,301,819  $ 4,774,680  $ 8,578,988 

04/07/00*** 

54*/. 

51*/. 

BR  9053(14) 

SLETTEN  CONSTRUCTION  CO 

05/28/97 

F.P.M.  PISK,  RANDAL 

MILK  RIVER  - SOUTHEAST  OF  GLA 

STRUCTURE  AND  APPROACHERS 

07/21/97 

PHONE  NO  : 228-9478 

0.540 

km 

$ 

1,436,115  i 1,196,071  i 168,568 

06/84/98*** 

14*/. 

49*/. 

IM  0002(64) 

OMO  CONSTRUCTION  INC 

07/09/97 

F.P.M.  EIDE,  LEON 

INTERSTATE  SIGNING  - GLENDIVE 

INTERSTATE  SIGNING 

08/27/97 

PHONE  NO  : 365-2877 

171.900 

mi 

% 

1,471,945  $ 1,237,689  $ 395,668 

09/27/98*** 

32*/. 

53*/. 

SMP  OS'??  (97) 

GLENDIVE  DISTRICT  - CRUSH  AND 


MAINTENANCE  STOCKPILE 
0.000  mi  $ 


PRINCE,  INC 

438,625  $ 409,000  $ 


07/09/97 

09/16/97 

38,319  06/01/98*** 


F.P.M.  FRETTE,  KURT 
PHONE  NO  :233-3612 

9'/.  06/01/98 


NH-STPE  23-2(21)81 
BROADUS  REST  AREA 


21  CONST.  CO. 

CONSTRUCTING  NEW  MCS  BUILDING/  SCALE  SITE  ^ VISITOR  CENTER/ 

0.000  km  $ 1,516,511  $ 1,577,312  $ 144,085 


08/06/97  F.P.M.  FRETTE,  KURT 

09/02/97  PHONE  NO  ;233-3612 

12/31 /98*»»  97,  42’/. 


ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  frtANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 


DATE: 12/10/97  ***  GLENDIVE  DISTRICT  ♦*»  PAGE  NO:  13 
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PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

DRIGINAT 

AWARD  DATE 

PERCENT 

'/.  CUNl. 

PROJECT  NUMBER 

length 

TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

NHIMSTPPSTPS  0002(316) 

ACCENT  STRIFE  INC 

08/06/97 

F.P.M.  PISK,  RANDAL 
PHONE  NO  : 228-9478 

1997-D^-DURABLF  PAVEMENT  MARK  I 

EPOXY  PAVEMENT  MARKINGS 

/ / 

31E.300 

(Hi  $ 772,515  * 

699,244 

$ 

6,992 

09/09/98*** 

r/. 

31*/, 

STPS  332-1(7)12 

S K CONSTRUCTION, 

INC. 

08/06/97 

F.P.M.  MARTIN,  DOUGLAS 

20  KM  S.W.  OF  HIGHWAY  59  ■ 

- S.W 

GRADING, AGGREGATE  SURF,PLANT  M IX  SURF, SEAL  i COVER 

09/30/97 

PHONE  NO  : 233-3604 

0.825 

km  $ 2,644,091  $ 

2,614,087 

$ 

50,429 

09/26/99*** 

2'/. 

33'/. 

IM  94-3(50)115 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/07/97 

F.P.M.  FRETTE,  KURT 

5.3  KM  WEST  OF  HATHAWAY  - 

EAST 

MILL, FILL, PMS  OVERLAY, SEAL  t C OVER 

/ / 

PHONE  NO  : 233-36 12 

22.974 

km  $ 2,643,975  $ 

2,369,369 

$ 

0 

06/16/99*** 

0'/. 

0’/. 

NH  20-2(16)33 

PRINCE, 

INC 

11/07/97 

F.P.M.  ARTHUR,  RONALD  T. 

SAVAGE  - SIDNEY 

/ / 

PHONE  NO  : 787-5701 

BTPN  22-2(16)64 

MEDICINE  LA);:E  - SOUTH 

LEVELING, CRACK  SEAL, SEAL  t COV  ER 

11/07/98*** 

STPN  62-1(9)2 

CULBERTSON  - SOUTH 

PLANT  MIX  OVERLAY 

CONTRACT  TOTAL 

71.904 

km  $ 2,365,515  $ 

2,205,620 

t 

0 

0'/, 

OX 

STPN  1-9(34)508 

PRINCE, 

INC 

11/07/97 

F.P.M.  PISK,  RANDAL 

HINSDALE  - EAST  1.  WEST 

PMS  OVERLAY-SEAL  i COVER 

/ / 

PHONE  NO  : 228-9478 

12.200 

km  $ 668,283  $ 

595,221 

$ 

0 

07/23/98*** 

0'/. 

0*/. 

glendive  district  IOTalS 

$ 51,356,468  T 

48,166,576 

$ 20,259,108 

MONTANA  DEPARTMENT  OF  iRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 


DATE!lE/10/97 

♦**  BILLINGS  DISTRICT  ♦« 

PAGE  NO:  I'f 

PRfflE  CDNTRACTDfT 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

original 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

TCDNT. 

TIME 

USED 

STPSNHSTPPI  Edirl) 

MARK  RITE  LINES  OF  MONT.,  INC. 

06/29/94 

F.P.M.  STUDEBAKER,  RAYMOND 

DISTRICT  5-EXPERIMENTAL  EPOXY 

EXPERIMENTAL  EPOXY  MARKINGS 

08/09/94 

PHONE  X :252-7329 

75.600 

fni  $ 531,904  $ 361,046  $ 331,838 

12/15/97*** 

92’/. 

10/15/94 

NH  1A-5(13)167  F 

S K CONSTRIXTION,  IX. 

FEND 

06/30/95 

F.P.M.  HUBER, JOHN 

ROUNDUP  - WEST 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER 

01/22/97 

08/05/95 

PHONE  NO  : 538-8732 

NH  16-S(7)46  F 

PEND 

12/15/97*** 

ROUNDUP  - SOUTH 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER,  1 CONC.  BR. 

04/15/97 

CONTRACT  TOTAL 

2.772 

mi  $ 3,151,104  $ 3,194,053  $ 3,619,145 

98X 

1147. 

STPS  A66-1(E)0 

SLETTEN  CONSTRUCTION  CO 

PEND 

11/20/95 

F.P.M.  TILZEY,  RONALD 

BIG  SPRING  - NO. 

WIDEN,  PMS  OVERLAY,  75  FT.  CONC.  BEAM  BR. 

08/21/97 

04/16/96 

PHONE  NO  : 538-8732 

2.136 

mi  $ 1,121,774  $ 1,251,153  $ 1,226,804 

12/15/97*** 

98*/. 

104'/, 

BR-NH  4-2(1?) 54  F 

COP  CONSTRUCTION  CO. 

03/07/96 

F.P.M.  NELSON,  ROD 

YELLOWSTONE  RIV.  BR.  - S.E.  OF 

GR,  AGG.  SURF.,  PMS,  SEAL  1 COVER,  GIRDER  BR. 

07/02/96 

PHONE  NO  : 657-0260 

1.028 

mi  $ 4,193,928  $ 4,891,892  $ 4,499,084 

12/19/97*** 

92*/. 

92'/. 

IM  90-8(136)446  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/02/96 

F.P.M.  SHUPAK,TOM 

WEST  BILLINGS  INTERCHANGE-ABUT 

ABUTMENT  WALLS 

06/03/96 

PHONE  NO  : 245-0370 

IM  90-8(131)450 

PEND 

06/30/98*** 

27TH-L0CKW00D 

HOT  RECYCLED  PMS  OVERLAY,  SEAL  t COVER,  BR.  DECK  REHAB. 

04/14/97 

CONTRACT  TOTAL 

3.611 

mi  $ 7,207,729  $ 6,228,229  t 7,107,669 

977. 

203'/. 

NH  53-1(18)16  F 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

07/09/96 

F.P.M.  KEGLEY,  MEL 

ACTON-NORTHWEST 

GR.,  AGG.  SURF.,  PMS.  SEAL  ^ COVER 

08/02/96 

PHONE  NO  : 657-0259 

11.497 

mi  $ 9,982,965  $ 9,698,698  $ 9,219,277 

10/22/98*** 

95'/. 

93'/. 

STPP  91-1(6)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PEND 

08/02/96 

F.P.M.  BERGEN,  PERRY 

BIG  TIMBER  BUSINESS  LOOP 

MILLING,  PMS  OVERLAY  AND  SEAL  t COVER 

11/05/97 

08/19/96 

PHONE  NO  : 932-4872 

2.815 

mi  $ 1,326,162  $ 1,484,484  $ 1,589,366 

12/15/97*** 

98*/. 

93'/. 

STPP  45-1(14)0 

S K CONSTRUCTION,  INC. 

10/10/96 

F.P.M.  BERGEN,  PERRY 

BIG  TIMBER  - NORTH 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  1 COVER,  F.S.  BR. 

10/28/96 

PHONE  NO  : 932-4872 

7.981 

mi  $ 5,945,331  $ 5,478,423  $ 4,109,332 

02/11/99*** 

75'/. 

717. 

**»  ESTIMATED  COMPLETION  DATE 
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KOHTANA  DEPARTflENT  OF  mANSPORTATION 
CONSTRUCTION  BUREAU 

CQNSTRIXTION  REPORT  FOR  PERIOD  ENDIN6  11/30/97 


DATE: 18/10/97 

»«  BILLINGS  DISTRICT  »« 

PAGE  NO:  15 

^IME  CONTRACTOR 

MONT. DEFT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

“Mrwrr 

WORK.  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

rmr. — 

TIME 

USED 

Ifl  0008(65)  OMQ  CONSTRUCTION  INC  18/18/96  F.P.M.  KEGLEY,  MEL 

INTERSTATE  SIGNING  ■■  BILLINGS  INTERSTATE  SIGNING  - BILLINGS  03/86/97  PHONE  NO  :657-0859 

57.000  ktn  $ 8,983,689  $ 8,633,050  $ 978,913  03/07/98»»»  37*/.  55*/. 


STPU  1008(6)  EMPIRE  BAND  AND  GRAVEL  CO., INC  PEND  03/87/97  F.P.M.  HUBER, JOHN 

VIRGINIA  TO  WISCONSIN  ON  RIMRQ  GR.AGG.SURF.I.  PL.HIX  BIT. SURF,  10/84/97  06/16/97  PHONE  NO  :538-8738 


0.000 

(HI 

$ 

1,819,464  $ 1,091,406 

$ 

669,377 

05/04/98»*» 

61'/. 

74*/. 

BR  9008(11) 

COP  CONSTRUCTION  CO. 

05/88/97 

F.P.M.  STUDEBAKER, 

RAYMOND 

LITTLE  BIGHORN  RIVER  - SW  WYOL 

STRUCTURE  AND  APPROACHES 

08/08/97 

PHONE  NO  : 858-7389 

0.116 

mi 

1 

338,693  $ 336,154 

$ 

807,848 

03/18/98*»* 

68*/. 

75'/. 

IMNHSTPPSTFXSTPU  0008(317) 

ACCENT  STRIPE  INC 

08/06/97 

F.P.M.  TILZEY,  RONALD 

1997-D5-DURABLE  PAVEMENT  MARK  I 

EPOXY  PAVEMENT  MARKINGS 

/ / 

PHONE  NO  : 538-8738 

131.100 

mi 

$ 

309,150  $ 899,883 

0 

07/89/98*** 

0*/. 

49*/. 

SMP  1499(97) 

BILL  DENGEL  CONSTRUCTION 

08/06/97 

F.P.M.  TILZEY,  RONALD 

BILLINGS  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILES 

10/06/97 

PHONE  NO  : 538-8738 

0.000 

mi 

% 

419,690  $ 350,795 

i 

30,089 

04/85/98*** 

9*/, 

06/01/98 

IM  90-8(138)398 

SCOTT  LONG  CONSTRUCTION 

08/06/97 

F.P.M.  STUDEBAKER, 

RAYMOND 

I90/I94  - D5  - BRIDGE  DECKS 

BRIDGE  REPAIR 

09/03/97 

PHONE  NO  : 858-7389 

0.000 

(Hi 

% 

445,140  $ 471,055 

i 

875,037 

06/01/98*** 

5851 

76*/. 

STFHS  0008(305) 

OMQ  CONSTRUCTION  INC 

09/04/97 

F.P.M.  SHUPAK.TOM 

1994-DISTRICT  5-SIGNING-8  LOCA 

SIGNING 

10/06/97 

PHONE  NO  : 845-0370 

0.000 

k(ii 

$ 

43,384  f 34,080 

$ 

6,588 

05/31/98*** 

19*/. 

7*/. 

STPN  14-3(10)101 

CENTURY  COMPANIES, 

INC.-MT 

11/07/97 

F.P.M.  HUBER, JOHN 

HARLQWTON  - EAST 

MILLING.PMS  OVERLAY, SEAL 

6 CGV  ER 

/ / 

PHONE  NO  : 538-8738 

11.710 

km 

$ 

755,444  f 664,798 

$ 

0 

08/17/98*** 

0*/. 

0*/. 

STPI  94-1(54)0 

PRINCE,  INC 

11/07/97 

F.P.M.  KEGLEY,  MEL 

BILLINGS  - HUNTLEY 

MILLING.PMS  OVERLAY, SEAL 

COV  ER 

/ / 

PHONE  NO  : 657-0859 

11.100 

kni 

$ 

1,540,478  i 1,388,388 

$ 

0 

18/19/98*** 

0*/. 

0'/. 

»♦«  ESTIMATED  COMPLETION  DATE 
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DATE;ia/I0/97 

n 

MONTANA  DEPARTMENT  OP  .nANSPORTATION 

CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  11/30/97 
t»»  BILLINGS  DISTRICT  **» 

PAGE  NO:  16 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

■ ORIGINAL" 

^WARD  DATE 

PERCENT  7,  CONT. 

PROJECT  NUflSER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR  HODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS  STATUS 

WORK  COMP.  1 

COMPLETED 

USED 

ER  Aai-KS)! 

H K WEEDEN  CONSTRUCTION,  INC. 

11/07/97 

F.P.H.  SHOP AK, TOM 

SO.  OF  COLUMBOS  - FLOOD  REPAIR 

GR.AGG.SURF.FL  HIT  BIT.SURF.t  EROSION  CONTROL 

11/86/97 

PHONE  NO  : 845-0370 

0.590 

km 

$ 930,708  $ 488,910 

$ 

0 

08/85/98*** 

or. 

or. 

RTF 

JTL  GROUP,  INC. -BILLINGS 

11/81/97 

F.P.M.  SLOE,  DAVID  A. 

ROCKVALE  - NORTH 

MILLING, PLANT  MIX  OVERLAY, SEAL  1 COVER 

/ / 

PHONE  NO  :657-0861 

NH  A-K 18134 

10/10/98»»» 

FRONBERG-NORTH 

MILLING, PLANT  MIX  OVERLAY, SEAL  1 COVER 

CONTRACT  TOTAL 

30.800 

km 

$ 1,865,348  $ 1,401,160 

$ 

0 

OX 

or. 

RTS  845-1(7)0 

PRINCE,  INC 

11/81/97 

F.P.M.  TILZEY,  RONALD 

JORDAN  - NORTHWEST 

PLANT  MIX 

OVERLAY, SEAL  COVER 

/ / 

PHONE  NO  : 538-8738 

NH  57-5(81)179 

10/04/98**» 

SAND  SPRINGS  - EAST 

PLANT  MIX 

OVERLAY, SEAL  i COVER 

RTF  57-4(8)157 

NOSBY  - EAST  1 WEST 

PLANT  MIX 

OVERLAY, SEAL  i COVER 

CONTRACT  TOTAL 

43.676 

km 

i 8,041,480  $ 1,864,510 

$ 

0 

or. 

or. 

RTS  400-1(1)0 

CENTURY  COMPANIES. 

INC.-MT 

11/81/97 

F.P.M.  HUBER, JOHN 

HOBSON  - SOUTH 

PLANT  MIX 

OVERLAY, SEAL  1 COVER 

/ / 

PHONE  NO  : 538-8738 

8.930 

km 

$ 447,365  $ 394,515 

$ 

0 

08/05/98*** 

or, 

or. 

FILLINGS  DISTRICT  TOTALS 

4 '46,774,915 

4 43,937,749 

■■lFF,F7i5','30'0 

m 

TOTALS  FOR  ALL  PROJECIS: 

$894,005,817 

4876,338,475 

$165,607,191 

57'4 

’.mm 

vm 


:i% 
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DATE:Ql/ie/98 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/97 
♦**  MISSOULA  DISTRICT 


rrtTMETDNTFTOR" 

MONT.DEPT.  FIELD  FROJ! 

ICT-RSNAGER- 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT.  _ 

CONTRACTOR 

PAYMENTS 

MOD  IF. 
STATUS 

' 'AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

TTONTT-- 

TIME 

USED  - 

•J:;  ^ <£•/"• 

'o,; 


BR-STPF  6-1(65)83 
PARADISE  - EAST  (NEST  SECTION) 


3.055 


D.H.  BLATTNER  I SONS,  INC. 

GR.  AGG.  SURF.,  PMS,  SEAL  L COVER,  TNO  STL.  GIR.  BR'S. 
mi  $ 9,983,036  $ 9,756,496  $ 10,367,673 


10/12/95  F.F.M.  MAART,  WILLIAM  C. 

01/08/96  PHONE  NO  :523-5856 

02/14/98*#*  987.  907. 


STPP  83-2(7)48 
MISSOULA  COUNTY  LINE-NORTH 


17.340  m 


A-1  PAVING,  INC 

WIDEN,  PMS,  SEAL  I COVER 

1 t 5,432,842  $ 5,636,018  $ 5,542,064 


02/07/96  F.P.M.  CHR IS INGER, KENNETH  L 

03/25/96  PHONE  NO  s 755-8566 

05/20/98***  987  917 


CM  0002(158) 

SIGNAL  OPERATION  IMPROVEMENTS- 


0.000 


SCOTT  CONSTRUCTION,  INC. 

TRAFFIC  SIGNAL  INTERSECTION  IMPROVEMENT 
ni  $ 1,370,128  $ 1,448.360  $ 1,077,492 


08/02/96  F.P.M.  SULLIVAN,  SHEILA 

04/15/97  PHONE  NO  ;523-5877 

02/14/98***  747  1017 


STFP  52-2(24)33 
CRESTON  - SOUTH 


7.078 


SCHELLINGER  CONST  CO., INC. 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER 

km  $ 7,060,321  $ 6,111,294  $ 5,725,124 


09/04/96  F.P.M.  MITCHELL,  JAMES  D. 

09/23/96  PHONE  NO  ; 755-8557 

05/02/99***  947  797 


DPI  0195(001)  F 

MISSOULA  1-90  AIRPORT  INTERCHA 
STPV  52758(2) 

WEST  BROADWAY  (EAST  SECTION) 

CONTRACT  TOTAL  10.434 


JTL  GROUP,  INC. -MISSOULA 
GR.AGG  SURF. PL  MIX  3URF.S  C AND  STRUCTURES 


GR.AGG  SURF. PL  MIX  OVERLAY.S  C AND  WIDENING 
fiii  $ 10,016,426  $ 7,153,914  $ 6,060,701 


03/11/97  F.P.M.  JOHNSON,  ROBERT  L. 

03/27/97  PHONE  NO  : 523-5364 

02/14/98*** 

847  687 


NH  1-1(37)69  F 
HAPPY’S  INN  - E H 


RIVERSIDE  CONTRACTING,  INC. 

GR., AGG. SURF. PL  MIX  BIT. SURF. S EAL  L COVER  i STRUCTURES 
HI  i 7,487,036  $ 6,678,786  $ 6,977,395 


(}2/?7/97  F.P.M.  ROEDEL,  DONALD 

04/21/97  PHONE  NO  ;755-8559 

07/17/99***  987  627 


NH-CM  0002(216) 

N RESERVE  ST  - STRUCTURES 


2.314 


COP  CONSTRUCTION  CO. 

GR.AGG.SURF.pl. MIX  BIT. SURF. 3 I C 1.  STRUCTURES 
Km  i 6,497,408  $ 5,111,000  % 2,768,900 


03/27/97  F.P.M.  MAART,  WILLIAM  C. 

05/13/97  PHONE  NO  ; 523-5856 

02/06/99***  547  647 


CM  0002(272) 

SIGNAL  OPERATION  IMPROVEMENTS- 


0.000 


SCOTT  CONSTRUCTION,  INC. 

SIGNALS  OPERATION  IMPROVEMENTS 

ni  $ 1,769,267  $ 1,764,482  $ 113,320 


03/27/97  F.P.M.  SULLIVAN,  SHEILA 

10/20/97  PHONE  NO  :5a3-5877 

07/18/98***  67  717 


BR  9015(17) 

SWAN  RIVER  - 1 MILE  WEST  OF  PE 


0.155 


DICK  ANDERSON  CONSTRUCTION 
NEW  PRESTRESSED  CONCRETE  BEAM  BRIDGE 

til  $ 713,112  $ 605,364  $ 192,990 


***  ESTIMATED  COMPLETION  DATE 
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04/24/97  F.P.M.  KALBERG,  J.  GARY 

08/11/97  PHONE  NO  : 257-3395 

04/05/98***  327  577 

STATE  DOCUMENTS  COLLECliON 
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MONTANA  STATE  LIBRARY 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  lE/31/97 


DATE:01/12/98 

***  MISSOULA  DISTRICT  *** 

PAGE  NO:  2 

PRIME  CDNTRAn’OR 

MUNI. DEPT,  field  PROJEC!  MANAGER: 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT  rCDRT^ — 

PROJECT  TIME 

COMPLETED  USED 

STPHS  0002(267) 

3 LQCATIONS-DISTRICT  1-ELECTRI 

ELECTRICAL  SIGNS 

PAVLIK  ELECTRIC  CO,  INC 

04/24/97 

07/02/97 

F.P.M.  KALBERG,  J.  GARY 

PHONE  NO  : 857-3395 

STFHS  0002(301) 

1994-FLATHEAD  COUNTY-SIGNING-? 

STPHS  0002(303) 

1994-DI3TRICT  1-DELINEATORS/SI 
CONTRACT  total  0.000 


InNHSTpPSTPS  0002(313) 

1997-Di -DURABLE  PAVEMENT  MARKl 


SIGNING, FLASHERS, LUMINAIRES  I SIGNS 

$ 165,303  $ 143,530  $ 124,934 

MARK  RITE  LINES  OF  MONT.,  INC. 


DELINEATORS  I SIGNS 


441.500 


1997  DURABLE  PAYEMENT  MARKINGS 
u $ 759,885  $ 


675,980  $ 690,646 


08/i4/98#** 


87y. 


99*4 


05/22/97  F.P.M.  MCKINNEY,  JOHN 

07/15/97  PHONE  NO  :523-5863 

09/24/93***  98*4  96*4 


PLH  5-3(63)125  F 
MONTANA  40  - NORTH 


1.530 


SCHELL  I NGER  CONST  CO., INC. 
GR.AGG,SURF,PL.MI.)(  SURF, SEAL  I COVER 

mi  $ 3,845.312  $ 3,367,055  $ 1,936,484 


(nimm  F.P.M.  ROBERTS,  JAMES 

07/22/97  PHONE  NO  : 752-0531 

09/20/99**#  58*4  51*4 


SMF  3299(97) 

MISSOULA  DISTRICT  - CRUSH  AND 


0.000 


MAINTENANCE  STOCKPILE 

(di  $ 


SUTTON  CONST.  SERVICES,  INC. 
319,550  $ 272,423  $ 285,697 


07/09/97  F.P.M.  MCKINNEY,  JOHN 

10/82/97  PHONE  NO  : 523-5863 

12/19/97  1004  10/01/97 


NH  24-1(43)32 

CLEARWATER  JUNCTION  REST  AREA 


0.000 


REST  AREA 
km 


KEENEY  CONSTRUCTION 
801,957  $ 786,804  $ 257,955 


08/06/97  F.P.M.  MCKINNEY,  JOHN 

09/05/97  PHONE  NO  : 523-5863 

10/25/98***  33*4  40*4 


STPS  382-1(9)4  A-1  PAVING,  INC 

PERMA  CANYON  - NORTH  WIDEN, PLANT  MIX  OVERLAY, SEAL  Sr  COVER 

10.626  km  $ 1,518,539  $ 1,516,575  $ 547,447 


08/06/97  ?.F.M.  JOHNSON,  ROBERT  L. 

09/15/97  PHONE  NO  : 523-5864 

03/12/99*#*  36*4  46*4 


NH  7-1(76)47 
HAMILTON  STRIPING 


1.700 


MONTANA  LINES,  INC 

SIGNAL  REV., STRIPPING  i CURB  S,  GUTTER 
mi  f 267,107  i 305,742  $ 


3,059 


09/04/97  F.P.M.  SULLIVAN,  SHEILA 

/ / PHONE  NO  : 523-5877 

06/10/98***  1*4  0*4 


3TPP  6-1(61)109 
DIXON-RAVALLI 


7.238 


SCHELL  I NGER  CONST  CO., INC. 

GRADING  I PLANT  MIX  SURFACING 

mi  $ 6,930,658  $ 7,425,610  $ 1,201,631 


10/07/97  F.P.M.  JOHNSON,  ROBERT  L. 

10/22/97  PHONE  NO  :523-5364 

10/16/00***  16*4  0*4 


***  ESTIMATED  COMPLETION  DATE 
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DATE:  01 /IMS 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  lE/31/97 
MISSOULA  DISTRICT  *** 


PAGE  NO:  3 


PRIME  CONTRACTOR 

MUT.DEPT.  FIELD' PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT  rCORTI 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MOD  IF. 

WORK  BEG. 

PROJECT  TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED  USED 

SMP  3199(97) 

RIGHT  WAY  CONSTRUCTION 

10/07/97 

F.P.M.  MCKINNEY,  JOHN 

MISSOULA  DISTRICT  - CRUSH  AND 

MAINTENANCE  CRUSH  !r  STOCKPILE 

/ / 

PHONE  NO  : 523-5863 

0.000 

mi  $ 

391,160  $ 339,372 

$ 

0 

07/ 11/98444  OV.  06/30/98 

STPN  E4- 1(48)32 

HERB  RICHARDS  CONSTRUCTION 

11/07/97 

F.P.M.  CHRI SINGER, KENNETH  L 

CLEARWATER  JUNCTION  - EAST 

SEAL  COVER 

/ / 

PHONE  NO  : 755-8566 

38.275 

km  $ 

337,487  $ 319,426 

4 

3,195 

08/02/9844*  1*/,  0'/, 

STPN  1-2(91)134 

A-1  PAVING,  INC 

11/07/97 

F.P.M.  MITCHELL,  JAMES  D. 

COLUMBIA  FALLS  - EAST  i WEST 

SEAL  AND  COVER 

/ / 

PHONE  NO  : 755-8557 

STPN  38-1(8)0 

06/26/9844* 

WHITEFISH  - EAST 

PLANT  MIX  BIT.  SURFACING 

?r  SEA  L i COVER 

STPN  5-2(81)79 

ELMO  - NORTH 

SEAL  COVER 

CONTRACT  TOTAL 

31.985 

km  $ 

722,640  $ 692,858 

$ 

6,932 

IV,  OX 

STPN  5-1(19)1 

JENSEN  PAVING 

11/07/97 

F.P.M.  JOHNSON,  ROBERT  L. 

DESMET  - NORTH 

PMS  OVERLAY-SEAL  COVER 

/ / 

PHONE  NO  : 523-5864 

STPN  5-1(20)6 

09/04/984** 

EVARQ  NORTH 

PMS  OVERLAY-SEAL  t COVER 

CONTRACT  TOTAL 

23.330 

km  $ 

1,761,333  $ 1,683,885 

4 

16,841 

IX  OX 

NH-CM-STPE  0002(266) 

MORRISON  KNUDSEN  CORPORATION 

11/21/97 

F.P.M.  MCKINNEY,  JOHN 

NORTH  RESERVE  STREET-MISSOULA 

GRADE,PD:P..PLANT  mix  surfacing  .STORM  DRAIN  1 PS  CONCRETE 

/ / 

PHONE  NO  ; 523-5863 

5.639 

km  $ 

10,496,431  4 11,767,435 

4 

0 

04/21/004**  or,  0’/ 

IM  90-1(119)74 

RIVERSIDE  CONTRACTING, 

INC. 

11/21/97 

F.P.M.  SULLIVAN,  SHEILA 

ALBERTON  - EAST  6 WEST 

HOT  RECYCLED  F'LANT  MIX  OVERLAY  .SEAL  & COVER 

/ / 

PHONE  NO  : 523-5877 

RTS  507-1(6)0 

09/14/994** 

ALBERTON  - EAST 

HOT  RECYCLED  PLANT  MIX  OVERLAY  .SEAL  ^ COVER 

CONTRACT  TOTAL 

18.927 

km  $ 

4,122,922  4 4,307,491 

4 

43,818 

IX  OX 

RTF  1-1(57)30 

A-1  PAVING,  INC 

u/pim 

F.P.M.  MITCHELL,  JAMES  D. 

LIBBY  - NORTH  SOUTH 

SEAL  COVER 

/ / 

PHONE  NO  : 755-8557 

RTS  508-1(14)0 

10/04/984*4 

JCT.  US-2  - NORTH 

MILLING, PLANT  MIX  OVERLAY, SEAL  COVER 

STPN  1-1(58)0 

TROY  - EAST  1.  WEST 

SEAL  i COVER 

CONTRACT  TOTAL 

74.273 

km  $ 

1,521,049  $ 1,342,983 

4 

13,430 

IX  OX 

**»  ESTIMATED  COMPLETION  DATE 
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FRI 

wrma 

HUNT.DEP!.  FIELD  PRIJJECI  NANAULR 

ORIGINAL 

AWARD  DAik 

PERCENT  ITTDNT: 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER 

CONTRACT 

CONTRACTOR 

flODIF. 

WORK  BEG. 

PROJECT  TINE 

PROJECT  DESIGNATION 

ESTIfiATE 

AWARD  ANT. 

PAYMENTS 

STATUS 

WORK  CONP. 

COMPLETED  USED 

RTF  1-2(83)129 

COTTONWOOD  CONSTRUCTION, INC, 

12/11/97 

F.P.N.  CHRISINGER, KENNETH  L 

LASALLE  ROAD  - KALI3PELL 

CRACK  SEALING 

/ / 

PHONE  NO  : 755-8566 

RTI  90-1(129)55 

LOZEAU  - TARKIQ 

CRACK  SEALING 

06/19/9B*** 

CONTRACT  TOTAL 

20,278 

Km 

i 9E,760 

$ 91,950 

$ 

0 

0'/,  0’/. 

RTF  1-2(39)169 

RIVERSIDE  CONTRACTING,  INC. 

12/11/97 

F.P.H.  MITCHELL,  JAMES  D. 

PHONE  NO  ; 755-8557 

STANTON  CREEK-ESSEX 

PLANT  NIX  BIT. OVERLAY, SEAL  C OVER 

/ / 

RTF  1-9(90)181 

11/03/9S*** 

ESSEX-JAvA 

Plant  nix  leveling, seal  cove  r 

CONTRACT  TOTAL 

29.700 

kffl 

$ 1,032,893 

$ 890,991 

$ 

0 

07,  or, 

RTF  29-1(96)1 

HERB  RICHARDS  CONSTRUCTION 

12/11/97 

F.P.M.  CHRISINGER, KENNETH  L 

BONNER  - EAST 

SEAL  t-.  COVER 

/ / 

PHONE  NO  : 755-8566 

RTF  29-1(97)1? 

PGTONAC  - EAST  WEST 

SEAL  COVER 

07/89/98*»» 

RTF  83-1(22)15 

SEELEV  LAKE  - NORTH 

SEAL  J,  COVER 

CONTRACT  TOTAL 

95.827 

km 

$ 972,995 

i 933,310 

$ 

0 

0'/.  07. 

RTF  5-2(79)37 

RIVERSIDE  CONTRACTING,  INC. 

12/11/97 

F.P.M.  CHRISINGER, KENNETH  L 

POST  CREEK  - RONAN 

SEAL  ?r  COVER 

/ / 

PHONE  NO  ; 755-8566 

RTS  212-1(6)0 

DIXON  - NORTH 

SEAL  COVER 

07/11/93*** 

CONTRACT  TOTAL 

22.222 

km 

$ 239,995 

$ 235,267 

$ 

0 

07.  07. 

RTS  263-1(13)5 

JENSEN  PAVING 

12/11/97 

F.P.H.  CHRISINGER, KENNETH  L 

8 KILGfiETERS  WEST  QF  NISSOULA 

PLANT  NIX  OVERLAY  ^ SEAL  2,  COV  ER 

/ / 

PHONE  NO  : 755-3566 

S.095 

km 

$ 307,939 

$ 255,357 

$ 

0 

08/18/98*« 

07,  07. 

NIsbiJJLA  DlSiRlLT  TOTALS 

* 36,336,992 

$ 8l,!J79,5c5 

5 98,75/, /2/ 

587 

MONTANA  DEPARTflENT  OF  TRANSPORTATION 
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DATE;01/l?/9g 

»*»  butte  DISTRICT 

PAGE  NO:  5 

PRIHh  CONTftACidf! 

MDNT7DPPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT  TCONT: 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  NORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  BEG. 

PROJECT 

TIME 

PROJEFT  DESIGNATION 

ESTIMATE  ANAPA  AMT.  PAYMENTS 

STATUS  1 

WORK  COMP.  ! 

COMPLETED 

USED 

IN  000?(6S) 

OMQ  CONSTRUCTION  INC 

PEND 

11/20/95 

F.P.M.  O'BRIEN, MURRAY 

INTERSTATE  SIGNING  - BUTTE 

SIGNING  SIGN  SUPPORT  UPGRADE 

10/20/97 

03/18/96 

PHONE  NO  : 782-7443 

400.200 

mi  $ 5,809,670  $ 5,551,624  $ 6,142,566 

02/14/98*#* 

98'/. 

101’/, 

STPU  1E0S(3) 

A.M.  WELLES,  INC. 

PEND 

08/02/96 

F.P.M.  HELD,  TERRY 

OAK  STREET  - BOZEMAN 

HR.,  AGG.  SURF.,  PMS,  CURB  Z,  GUTTER,  SIDEWALK,  SWR  !,  WATER 

10/22/97 

09/11/96 

PHONE  NO  : 235-4732 

IN  90-6(67)307 

02/14/98*** 

NORTH  7TH  INTERCHANGE-BOZEMAN 

RAMP  WIDENING,  PMS,  SEAL  i COVER 

CONTRACT  TOTAL 

1.235 

mi  $ 1,925,850  $ 1,353,488  $ 1,888,537 

98'4 

%% 

STPP  lA-?(iS)33 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

PEND 

10/10/96 

F.P.M.  SiREETER, STEFAN 

NHITE  SULPHUR  SFRINGS-SQUTH 

- 

GR.,  AGG.  SURF.,  PL.  MIX  BIT.  SURF.,  SEAL  1 COVER,  STEEL 

09/19/96 

03/05/97 

PHONE  NO  : 222-5482 

0.604 

mi  $ 4.501,511  $ 3,929,526  $ 3,482,244 

11/10/93*** 

89’/. 

31’/. 

1(1  15-4(81)195 

JIM  GILMAN  EXCAVATING  INC. 

10/10/96 

F.P.M.  SACKS, RAY 

HELENA  - NORTH 

PL.  MIX  BIT.  SURF.,  SEAL  1 COVER 

03/11/97 

PHONE  NO  : 457-0526 

7.333 

km  $ 1,549,438  $ 1,344,671  $ 1,356,120 

12/19/97 

100'/. 

98'/. 

STEP  13-1 (?2)0 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/10/96 

F.P.M.  WILL I AMS, PAUL 

RAYNOLDS  PASS  - NORTH 

PL.  MIX  BIT.  OVERLAY.  SEAL  COVER 

05/28/97 

PHONE  NO  : 494-5823 

39.173 

km  $ 4,213,643  $ 3,737,737  $ 3,367,788 

12/16/98*** 

90’/. 

IT!, 

STPS  ?71-1(S)5 

JIM  GILMAN  EXCAVATING  INC. 

03/11/97 

F.P.M.  SACKS, RAY 

8=0  KILOMETERS  NORTH  OF  DRUMMQ 

GR.AGG  SURF. PL  MIX  SURF.S  1 C 

06/10/97 

PHONE  NO  : 457-0526 

RTF  19-2(18)63 

04/19/98*** 

DRUMMOND  - SOUTH 

FL  MIX  OVERLAY. S i C 

RTS  271-1(6)0 

DRUMMOND  - EAST  fr  NORTH 

PL  MIX  OVERLAY. S 1 C 

RTS  512-1(2)0 

HALL  - EAST 

CRACK  SEALING 

RTS  513-1(2)0 

HALL  - NEST 

CRACK  SEALING 

RTP  96-1(1)0 

DRUMMOND  - FRONT  STREET 

PL  MIX  OVERLAY. S ^ C 

CONTRACT  TOTAL 

21.810 

km  $ 1,297,425  $ 1,198,549  $ 1,223,681 

92’/. 

83’/. 

STPP  13-1(19)65 

WICKENS  CONSTRUCTION,  INC. 

03/27/97 

F.P.M.  BRAZILL, WILLIAM 

NORRIS  - HARRISON 

GR.AGG. SURF. PL. MIX  BIT.SURF.SE  AL  1.  COVER 

05/06/97 

PHONE  NO  :6a5-3319 

9.339 

mi  t 6,452,616  4 5,598,216  $ 3,746,136 

07/10/99*** 

67’/. 

64’/. 

ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  lE/31/97 


DATE:01/ie/98 

BUTTE  DISTRICT  ♦*« 

PAGE  NO:  6 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MQDIF. 

STATUS 

AWARD  DATE ' 

WORK  BEG. 
WORK  COMP. 

mm  nw: 

PROJECT  TIME 

COMPLETED  USED 

BR  9018(6) 

SLETTEN  CONSTRUCTION  CO 

09/89/97 

F.F.M.  ARVISH,MIKE 

WARM  SPRINGS  CREEK  - ANACONDA 

STRUCTURE  i APPROACHES 

07/19/97 

PHONE  NO  : 788-9387 

0.059 

mi  $ 

561,898  t 987,713  $ 

398,950 

08/19/98*** 

987. 

1007. 

IM-3TPP-NH  0008(319) 

MARK  RITE  LINES  OF  MONT.,  INC. 

05/88/97 

F.P.M.  MCCORMICK,  THOMAS 

1997-D?-DURABLE  PAVEMENT  MARK  I 

1997-De-DURABLE  PAVEMENT  MARK I NG 

09/89/97 

PHONE  NO  : 586-5079 

139.100 

mi  $ 

878,670  $ 853,798  $ 

888,518 

03/86/98*** 

907, 

937. 

NH  50-1(16)11 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

05/88/97 

F.P.M.  HELD,  TERRY 

YELLOWSTONE  PARK 

HOT  RECYCLED  PMS  OVERLAY, SEAL  COVER 

09/15/97 

PHONE  NO  : 885-9738 

38.686 

km  $ 

9,079,699  $ 3,976,186  $ 

8,801,185 

06/18/99*** 

707, 

577, 

SMP  3099(97) 

RIGHT  WAY  CONSTRUCTION 

07/09/97 

F.P.M.  SACKS, RAY 

BUTTE  DISTRICT  - CRUSH  AND  STG 

MAINTENANCE  STOCKPILE 

09/08/97 

PHONE  NO  : 957-0586 

0.000 

mi  $ 

399,981  $ 899,761  $ 

187,388 

08/19/98*** 

757 

10/01/97 

SMP  1699  (97) 

A.M.  WELLES,  INC. 

08/06/97 

F.P.M.  MCCORMICK,  THOMAS 

BUTTE  DISTRICT  - CRUSH  AND  STO 

MAINTENANCE  STOCKPILES 

09/16/77 

PHONE  NO  : 586-5079 

0.000 

mi  $ 

979,330  $ 391,966  $ 

195,881 

05/83/98*** 

507 

06/01/98 

IM-HDP  9890(001)  F 

MORRISON  KNUDSEN  CORPORATION 

09/09/97 

F.P.M.  MCCORMICK,  THOMAS 

BELGRADE  INTERCHANGE 

REHABILITATE  INTERCHANGE 

1 PS  CONCRETE  BRIDGE 

10/13/97 

PHONE  NO  : 586-5079 

9.880 

km  % 

8,073,537  $ 8,397,890  $ 

1,186,698 

09/89/00*** 

137. 

57. 

STPHS  5899(11) 

MONTANA  LINES,  INC 

09/09/97 

F.P.M.  SACKS, RAY 

SAFETY  IMPROVEMENTS  - HELENA 

SAFETY  IMPROVEMENTS 

/ / 

PHONE  NO  : 957-0586 

0.000 

mi  $ 

83,831  $ 99,867  $ 

999 

05/31/98*** 

17 

07. 

STPX  0008(300) 

NELCON,  INC. 

10/07/97 

F.F.M.  SACKS, RAY 

WHITE  SULPHUR  SPRINGS-SQUTH-WE 

WETLAND  MITIGATION 

11/19/97 

PHONE  NO  : 957-0586 

0.000 

mi  $ 

180,800  % 818,755  $ 

103,098 

03/03/98*** 

977 

07. 

STPHS  0008(899) 

OMQ  CONSTRUCTION  INC 

10/07/97 

F.P.M.  BRAZILL, WILLIAM 

THREE  LOCATIQNS-DISTRICT  8-SLCi 

SLOPE  FLATTENING  E,  GUARDRAIL 

11/18/97 

PHONE  NO  ; 685-33 19 

0.000 

km  $ 

908,919  $ 787,833  $ 

60,979 

08/88/98*** 

87. 

07. 

t**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  lE/31/97 
***  BUTTE  DISTRICT 


rTil^rCDNTRACTOK 

FiONT.'DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DA  1 E 

PLRCENl  y.  CONT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

WORK  beg. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP.  ! 

COMPLETED 

USED 

STPI  15-2(70)116 

RIVERSIDE  CONTRACTING,  INC. 

11./07./97 

F.F.M.  ARVISHiMIKE 

BUXTON  - NORTH  ^ SOUTH 

COLD  MILLING, SEAL  1 COVER 

11/E6./97 

PHONE  NO  : 782-9327 

STPI  90-5(53)240 

ll/02/98(H(# 

PIPESTONE  - EAST  NEST 

COLD  MILLING, SEAL  i COVER 

STPI  90-7(70)341 

MISSION  CREEK  EAST  ?r  WEST 

COLD  MILLING, SEAL  1 COVER 

CONTRACT  TOTAL 

24.600 

mi  $ 1,683,701  $ 1,387,396  $ 13,875 

VI, 

07, 

SF-STPS  272-1(3)0 

JIM.  GILMAN  EXCAVATING  INC. 

11/21/97 

F.P.M.  O'BRIEN, MURRAY 

WESTS IDE  PRISON  ROAD 

GRADF,AGG., PLANT  MIX  SURFACING  ,3EAL  !,  COVER  1 WIDEN  STEEL 

/ / 

PHONE  NO 

2.089 

mi  $ 2,052,879  $ 1,990,695  f 19,905 

10/02/98*#* 

M, 

07, 

STPP  59-1(16)11 

JOHN  S.  MICHAEL,  III,  CORF. 

11/21/97 

F.P.M.  STREETER, STEFAN 

SHIELDS  RIVER  - RIPRAP 

EROSION  CONTROL 

/ / 

PHONE  NO  : 222-5432 

0.000 

km  $ 17,420  $ 16,681  $ 167 

08/16/93*** 

{% 

07, 

STFS  359-2(4)8 

A.M.  WELLES,  INC. 

11/21/97 

F.P.M.  'HELD,  TERRY 

CARDWELL-HARRISON  D I GOUTS 

DIGGUTS, GRADE, AGG. SURFACING, FL  ANT  MIX  SURFACING, SEAL 

/ / 

PHONE  NO  : 285-4732 

2.080 

km  $ 672,37?  $ 613,678  $ 6,137 

09/18/98*** 

r/. 

07, 

RTS  441-2(2)3 

JIM  GILMAN  EXCAVATING  INC. 

11/21/97 

F.F.M.  SACKS, RAY 

FAIRMONT  - NORTH 

PLANT  MIX  OVERLAY, SEAL  L COVER 

/ / 

PHONE  NO  : 457-0526 

RTF  8-1(20)0 

10/01/98*** 

GARRISON  - EAST 

PLANT  MIX  OVERLAY, SEAL  !,  COVER 

RTF  88-1(3)0 

GARRISON  - SOUTH 

PLANT  MIX  OVERLAY, SEAL  COVER 

CONTRACT  TOTAL 

21.268 

km  % 920,982  $ 864,764  $ 8,650 

1'/. 

07, 

RTS  324-1(1)0 

JIM  GILMAN  EXCAVATING  INC. 

11/21/97 

F.F.M.  WILLIAMS, PAUL 

CLARK  CANYON  - GRANT 

PLANT  MIX  OVERLAY, SEAL  i COVER 

/ / 

PHONE  NO  : 494-5823 

20.921 

km  $ 632,262  $ 645, R18  $ 6,460 

09/26/98*** 

!•/, 

07, 

RTF  46-2(10)8 

BLAHNIK  CONSTRUCTION,  INC. 

11/21/97 

F.P.M.  WILLIAMS, PAUL 

WISDOM-WEST 

PLANT  MIX  OVERLAY  L STOCKPILE  COVER  MATERIAL 

/ / 

PHONE  NO  : 494-5823 

18.800 

mi  $ 963,139  i 872,311  % 8,724 

11/23/93*** 

1’/. 

07, 

STPHS  0002(295) 

MONTANA  LINES,  INC 

12/11/97 

F.P.M.  ARVISH,MIKE 

DISTRICT  NO. 2 - SIGNING  AND  LU 

SIGNING, CHEVRONS , L DEL  I NEAT  I ON 

/ / 

PHONE  NO  : 782-9327 

0.000 

km  $ 50,903  i 56,402  $ 0 

06/19/98*** 

OX 

07, 

BUTTE  DISTRICT  TOTALS 

$ 47,829,261  i 44,399,765  $ 26,367,337 

577, 
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flQNTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  l£/3i/97 


PKiMt  uuNiKALiUH  MDNI.DEPi.  PIElD  PkOJECl  manager _ 

wmnm 

TERCENT  1 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT 

CONTRACTOR 

MGDIF. 

WORK  BEG. 

PROJECT 

' time' 

PROJECT  DESIGNATION. 

ESTIMATE  AWARD  AMT. 

_ payments __ 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

BR-STPU  5011(6)  F 

SHUMAKER  TRUCKING  ?r  EXC,  INC. 

05/04/95 

F.P.M.  RANDY  AAFEDT 

lOTH  STREET  BRIDGE  REMOVAL  GRE 

STRUCTURE  REMOVAL,  ROADWAY  OBLITERATION 

/ / 

PHONE  NO  1771-7170 

0.305 

mi 

$ 757,860  $ 478,500 

$ 

4,785 

00/14/98*** 

1’/. 

07, 

NH  1-3(07)019  F 

D.H.  BLATTNER  1 SONS, 

INC. 

10/10/95 

F.P.M.  DENNIS  LEO 

BROWNING-EAST  & WEST 

GR, 

A66.  SURF.,  FMS, 

SEAL  i COVER 

11/01/95 

PHONE  NO  : 873-8634 

NK  1-3(03)S£0 

BROWN IN6  URBAN 

FM3 

, SEAL  COVER 

00/14/98*** 

CONTRACT  TOTAL 

7.137 

mi 

$ 10,708,130  $ 10,611,000 

$ 

9,695,041 

91)1 

130’/, 

STPP  44-1(10)14 

3 K CONSTRUCTION, 

INC. 

PEND 

11/00/95 

F.P.M.  MIKE  KLETTE 

VALIER-EAST 

GR, 

PM3,  SEAL  L COVER 

11/03/97 

00/14/96 

PHONE  NO  ; 078-7078 

13.691 

mi 

$ 9,095,163  $ 9,337,063 

$ 

9,840,756 

05/15/98*** 

98'/; 

98’/. 

NH  10-1(15)3 

UNITED  MAT’LS  OF  GREAT  FALLS 

PEND 

03/07/96 

F.P.M.  RANDY  AAFEDT 

!5TH  ST.  AND  RIVER  DRIVE.  - 

GR 

GR, 

AGG.  SURF.,  FCCP 

10/00/96 

04/30/96 

PHONE  NO  : 77 1-7 170 

STFU  5005(3)  F 

RIVER  DRIVE  (9TH  TO  15TH  3T. 

N 

GR, 

AGG,  SURF.,  FCCP 

00/14/98*** 

CONTRACT  TOTAL 

0.637 

mi 

$ 3,437,481  $ 3,333,604 

i 

3,509,393 

98); 

103’/. 

RTF-STPHS  !-3(?E)E10 
TNO  MEDICINE  RIVER  BRIDGE 


O.EEA 


STRUCTURE  REHABILITATION 
mi  4 


3LETTEN  CONSTRUCTION  CO 
35E,06E  $ 371,051  $ 350, hEI 


OS/11/97  F.P.M.  DENNIS  LEO 

07/10/97  PHONE  NO  : 873-860^1 

0E/14/98Mt  m 93’/; 


NH  1-3(34)310  F 

TWO  medicine  bridge  - EAST 

3TPHS  l-3(37)aOE 

SLOPE  FLATTENING  - NEST  OF  EAS 

CONTRACT  TOTAL  13.E6S 


A-1  PAVING,  INC 

COLD  RECYCLED  PLANT  MIX  BITUMI  NOUS  SURFACE  OVERLAY 

SLOPE  FLATTENING  L-  GUARDRAIL  S AFETY  IMPROVEMENTS 
km  $ 0,716,575  $ E, 614, 467  $ 1,446,671 


04/04/97  F.P.M.  DENNIS  LEO 
G6/0E/97  PHONE  NO  :873-86S4 
04/13/99**# 

55'/. 


57’/. 


STPP  58-1(11)30 

ST.  MARY  - CANADIAN  LINE 


PM5  OVERLAY 


5.79S  mi 


MARVIN  A.  REHBEIN 

$ 3,537,056  i 3,573,76S  $ 3,008,401 


05/SE/97  F.P.M.  TERRY  NICKMAN 

06/06/97  PHONE  NO  ;S78-793l 

08/16/99***  847, 


78’/, 


BR  9007(16) 

BELT  CREEK  - N.E.  OF  GREAT  FAL 


0.734 


FRONTIER-WEST,  L.L.C. 

STRUCTURE  t APPROACHES 

km  $ 1,064,990  $ 999.594  T 417,119 


07/09/97  F.P.M.  RANDY  AAFEDT 
08/05/97  PHONE  NO  : 771 -7170 
09/00/93***  43’/. 


57’/i 


***  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTHENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  12/31/97 
**»  SREAT  FALLS  DISTRICT  »»* 


DATE;01/lP,/98 

m SREAT  FALLS  DISTRICT  *»» 

PAGE  NO:  9 

PRIME  CONTRACTOR 

MUNI. DEPT.  FiLLD  PROJECT  MANAGER 

PROJECT  NUMBER  LENGTH 

PROJECT  DESIGNATION 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  Date 

WORK  beg. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

raw. 

TIME 

USED 

SMP  5099(97) 

RAMAKER-3WANS0N  INC. 

08/06/97 

F.P.M.  BILL  LAY 

GREAT  FALLS  DISTRICT  - CRUSH  A 

MAINTENANCE  STOCKPILES 

10/21/97 

PHONE  NO  : 264-5310 

0.000 

mi  $ 

247,437  $ 228,860  $ 141,795 

02/01/98*** 

06/01/98 

IM  15-5(93)256 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

09/04/97 

F.P.M.  DOUG  WILMQT 

HARDY  CREEK-ULM  (NORTHBOUND) 

MILL, FILL  ?,  PLANT  MIX  OVERLAY 

11/04/97 

PHONE  NO  : 77 1-7346 

1A.172 

mi  $ 

4,315,213  $ 4,517,500  $ 416,797 

01/27/00*** 

97. 

0'/. 

STFS  213-1(6)0 

RIVERSIDE  CONTRACTING,  INC. 

09/04/97 

F.P.M.  TERRY  WICKMAN 

CUT  BANK  - NORTH 

WIDENING.FMS  OVERLAY 

09/24/97 

PHONE  NO  : 278-7931 

7.P58 

km  $ 

1,202,345  f 1,343,608  $ 399,819 

03/20/99*** 

30X 

0’/, 

BR  9007(18) 

TAMIETTI  CONST.  CO.,  INC. 

09/04/97 

F.P.M.  BILL  LAY 

SUN  RIVER  BRIDGE  - FORT  SHAW 

PS  CONCRETE  BRIDGE  AFPRQACHE  S 

10/06/97 

RHONE  NO  ; 264-53 10 

0.785 

km  f 

825,157  $ 781,166  i 229,512 

09/11/98*** 

29’/. 

25*/. 

STPI  15-5(94)283 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

11/07/97 

zi/os/ii 

F.P.M.  DOUG  WILMOT 

GREAT  FALLS  - VAUGHN 

RMS  OVERLAY-SEAL  COVER 

PHONE  NO  : 771 -7346 

STPN-NH  60-2(52)71 

ARMINGTON  JUNCTION  - WEST 

FMS  OVERLAY-SEAL  1 COVER 

11/01/98*** 

CONTRACT  TOTAL  39.320 

km  $ 

3,085,650  $ 3,224,000  $ 311,800 

loy. 

0’/; 

NH  10-2(25)41 

CENTRAL  ELECTRIC 

11/21/97 

F.P.M.  RANDY  AAFEDT 

INTERSECTION  LIGHTING  - NORTH 

LIGHTING,  FLASHER,  MED  I AN  CURB  SIGNING 

/ / 

PHONE  NO  ;77I-7i70 

0.000 

mi  $ 

69,571  $ 69,318  $ 0 

06/19/98*** 

0'/. 

0*/. 

RTS  366-1(2)0 

RIVERSIDE  CONTRACTING,  INC. 

11/21/97 

F.P.M.  MIKE  KLETTE 

LEDGER  EAST  AND  WEST 

PLANT  MIX  OVERLAY, SEAL 

COVER 

/ / 

PHONE  NO  : 278-7078 

IM  15-8(51)380 

KEVIN  - SUNBURST 

PLANT  MIX  OVERLAY, SEAL 

COVER 

CONTRACT  TOTAL  24.881 

km  $ 

2,236,488  $ 2,175,930  $ 0 

or. 

0*/. 

RTF  I -6 (El) 333 
JOPLIN  - EAST 


BLAHNIK  CONSTRUCTION.  INC. 

PLANT  MIX  OVERLAY, SEAL  S:  COVER 

35.267  km  ' $ 1,8A9,376  $ 1,873,910  $ 


11/21/97  F.P.M.  GARY  BERG 

/ / PHONE  NO  : 265-6821 

08/1A/98***  07,  07, 


ESTIMATED  COMPLETION  DATE 
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DATE:01/lE/98 


MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/97 
***  GREAT  FALLS  DISTRICT  *** 


PAGE  NO:  10 


PRIMS  CONTRACTOR 

’rWniSPT.  FIELD  PROJECT 

MANAGER 

PROJECT  NUMBER 
PROJECT  DESIGNATION 

LENGTH 

OPiGiNAi 

TYPE  Of  WORK  ENGINEER  CONTRACT 

ESTIMATE  AWARD  AMT. 

CONTRACTOR 

PAYMENTS 

MODIF. 

STATUS 

AWARD  DAIS 

WORK  BEG. 
WORK  COMP. 

PERCENT  % 

PROJECT 

COMPLETED 

TUNTT 

TIME 

USED 

RTS  213-1(8)23 

MARVIN  A.  REHBEIN 

11/21/97 

F.P.M.  TERRY  WICKMAN 

38  KM  NW  OF  CUT  BANK-NW 

PLANT  MIX  OVERLAY, SEAL  COVER 

/ / 

PHONE  NO  : 878-7931 

25.370 

km  $ 1,0A7,575  $ 1,032,A0A 

4 0 

10/21/98***  O’/, 

0’/. 

RTS  2A1-1(7)32 

RIVERSIDE  CONTRACTING,  INC. 

11/21/97 

F.P.M.  GARY  BERG 

TURNER  - NORTH 

PLANT  MIX  OVERLAY, SEAL  ?,  COVER 

/ / 

PHONE  NO  : 265-6821 

16.893 

k(!)  $ 701,952  $ 6A5,107 

$ O 

09/29/98***  O’/. 

0’/. 

iTREATTALl^' DISTRICT  TOTALS' 

t 47,a70,T79  $ 47,211,267 

4 S9,79c,A}4 

61’/. 

;■■-•  ■ i’T.A 
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CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  lE/31/97 


DATE;Ql/lg/9e 

GLENDIVE  DISTRICT  *** 

PAGE  NO:  11 

PRIME  CONTRACTOR 

MONT. DEPT.  FIELD  PROJECT  MANAGER 

PROJECT  NUMBER  L 

PRCJECT  DESIGNATION 

ENGTH 

TYPE  OF  WORK 

ORIGINAL 

ENGINEER  CONTRACT  CONTRACTOR 

ESTIMATE  AWARD  AMT.  PAYMENTS 

MODIF. 

STATUS 

AWARD  DATE 

WORK  BEG. 
WORK  COMP. 

PERCENT 

PROJECT 

COMPLETED 

rCONL 

TIME 

USED 

SF-STPS  W-idDlE 

S K CONSTRUCTION.  INC. 

11/14/96 

F.P.M.  MARTIN, 

DOUGLAS 

12  KI.S  OF  ROSEBUD  SOUTH 

GR., 

AGG.  SURF.,  PMS 

AND  SEAL  1 COVER 

03/20/97 

PHONE  NO  : 233-3604 

RTS  AA6-1(1)0 

10/09/98*»* 

CARTERVILLE-SOUTH 

GR., 

AGG.  SURF.,  PMS 

AND  SEAL  1 COVER 

CONTRACT  TOTAL 

6.689 

km 

$ 2,514,661  $ 2,341,741  $ S, 138,814 

91*/; 

129'/, 

BR  25-l(2A)A6 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  GREUFE, 

LARRY 

MISSOURI  RIVER  BRIDGE-SOUTH  OF 

GR., 

AGG.  SURF.,  PL. 

MIX  BIT.  SURF.,  SEAL  1 COVER  AND  BRIDGE 

02/12/97 

PHONE  NO  :653-1050 

0.094 

km 

$ 4,166,617  $ 4,538,099  $ 3,088,377 

05/14/98***  68*/. 

61*/. 

NH  1-10(36)645 

DIAMOND  CONSTRUCTION,  INC. 

12/12/96 

F.P.M.  ARTHUR, 

RONALD  T. 

CULBERTSON  REST  AREA 

REST 

AREA,  MCS  SCALE 

t WEIGH  IN  MOTION  SYSTEM 

04/22/97 

PHONE  NO  : 787-5701 

0.000 

km 

$ 2,003,175  $ 1,942,007  $ 1,777,700 

01/31/98***  92'/. 

897. 

BR  9053(16) 

SLETTEN  CONSTRUCTION  CO 

12/12/96 

F.P.M.  PISK,  RANDAL 

milk  RIVER-SOUTHWEST  OF  GLASGO 

GR. 

, AGG.  SURF.,  STEEL  BEAM  BRIDGE 

01/20/97 

PHONE  NO  : 228-9478 

0.544 

km 

$ 1,128,674  $ 1,015,866  $ 

1,016,283 

02/14/98*** 

98'/. 

RTS  201-2(9)46 

RIVERSIDE  CONTRACTING, 

INC. 

APPR 

12/12/96 

F.P.M.  BARTH,  TIM 

JUNCTION  MT  16  - EAST  WEST 

PL. 

MIX 

BIT. 

SURF.  OVERLAY,  SEAL  1 COVER 

10/29/97 

05/13/97 

PHONE  NO  : 653- 1050 

RTS  202-1(1)0 

JUNCTION  MT  23  - SOUTHEAST 

RTS  250-1(4)38 

PL. 

MIX 

BIT. 

SURF.  OVERLAY,  SEAL  1.  COVER 

AFPR 

02/14/98*** 

BOXELDER  CREEK  - NORTH  1 SOUTH 

RTS  261-2(3)31 

PL. 

MIX 

BIT. 

SURF.  OVERLAY,  SEAL  f.  COVER 

11/06/97 

SHADWELL  CREEK  - NORTH  h SOUTH 

PL. 

MIX 

BIT. 

SURF.  OVERLAY  SEAL  1 COVER 

RTS  327-1(6)0 

BAINVILLE  NORTH  SOUTH 

PL. 

MIX 

BIT. 

SURF  OVERLAY,  SEAL  COVER 

RTS  438-1(3)13 

22  KM  NORTH  OF  NASHUA  - NORTH 

RTS  480-1(2)0 

PL. 

MIX 

BIT. 

SURF.  OVERLAY,  SEAL  1 COVER 

MISSOURI  RIVER  BRIDGE  - NORTH 

FL. 

MIX 

BIT. 

SURF.  OVERLAY,  SEAL  COVER 

CONTRACT  TOTAL  115.390 

km 

i 3,663,822  i 3,504,383  $ 

3,536,229 

98*/. 

IM  94-6(44)212 

COP  CONSTRUCTION  CO. 

02/11/97 

F.P.M.  BACON,  DAVID 

DRY  CREEK  - GLENDIVE 

BRIDGE  DECK  OVERLAY 

05/16/97 

PHONE  NO  ; 365-2877 

0.000  mi  $ 531,182  $ 448,158  $ 517,204 

04/26/98*** 

98’/, 

76'/. 

♦♦♦  ESTIflATED  CONFLETIQN  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 


CONSTRUCTION  REPORT  FOR  PERIOD  ENDIN6  lE/31/97 


DATE:0i/12/98 

***  GLENDIVE  DISTRICT  *»* 

PAGE  NO:  12 

PRIME  CON  1 RAC  1 UR 

MONT.DEPT.  FIELD  PROJECT  MANAGER 

ORIGINAL 

AWARD  DATE 

PERCENT 

PROJECT  NUMBER  LENGTH 

TYPE  OF  WORK 

ENGINEER  CONTRACT  CONTRACTOR 

MODIF. 

work:  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT.  PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

IM  9A-5{H7)1A:3 

PRINCE,  INC 

02/11/97 

F.P.M.  LAUCKNER,  JAMES 

PRAIRIE  COUNTY  LINE  - EAST 

MILL,PMBS  OVERLAY, SEAL  ?=  COVER  i SLOPE  FLATTENING 

05/29/97 

PHONE  NO  : 365-2877 

10.170 

km 

$ 4,126,755  $ 3,967,318  $ 3,409,891 

02/13/99»t» 

867. 

127'/. 

STPP  2-2(9)77 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

03/27/97 

F.P.M.  FRETTE,  KURT 

BAKER-WEST 

GR.AGG.SURF.PL.MIX  BIT.SURF.SE  AL  COVER  STRUCTURES 

06/25/97 

PHONE  NO  : 233-3612 

5.226 

mi 

$ 4,538,454  $ 4,371,371  $ 3,621,098 

05/23/99**# 

83'/. 

81'/, 

NH  23-3(7)119 

E.H.  OFTFDAI  AND  SONS,  INC. 

05/22/97 

F.P.M.  ARTHUR,  RONALD  T. 

ALZADA  - WEST 

WIDEN, PMS  OVERLAY 

08/14/97 

PHONE  NO  : 787-5701 

STPS  326-1(4)0 

ALZADA  - SOUTH 

GR.,GS.FM3 

05/29/00*#* 

CONTRACT  TOTAL  12.517 

mi 

$ 8,632,439  $ 7,527,667  i 1,314,514 

m 

40'/ 

NH  94-7(20)242 

CENTURV  COMPANIES,  INC.-MT 

05/22/97 

F.P.M.  EIDE,  LEON 

WIBAUX  REST  AREA  / VISITOR  CEN 

REST  AREA 

07/21/97 

PHONE  NO  : 365-2877 

0.000 

km 

$ 791,296  $ 831,667  $ 632,737 

08/23/98*** 

7b'/, 

71'/. 

RTF  18-1(13)43 

E.H.  OFTEDAL  AND  SONS,  INC. 

05/22/97 

F.P.M.  SWANSON,  ROBERT  E. 

HILLSIDE  - NORTH  6 SOUTH 

GR.,GS,i  PMS 

06/25/97 

PHONE  NO  : 233-3608 

17.413 

km 

$ 5,301,819  i 4,774,680  $ 4,253,531 

04/07/00*** 

89'4 

517. 

BR  9053(14) 

SLETTEN  CONSTRUCTION  CO 

05/22/97 

F.P.M.  FISK,  RANDAL 
PHONE  NO  : 228-9478 

MILK  RIVER  - SOUTHEAST  OF  GLA 

STRUCTURE  AND  APPROACHERS 

07/21/97 

0.540 

km 

$ 1,436,115  $ 1,196,071  $ 283,388 

06/24/98*** 

E4'4 

49'/. 

IM  0002(64) 

OMO  CONSTRUCTION  INC 

07/09/97 

F.P.M.  EIDE,  LEON 

INTERSTATE  SIGNING  - GLENDIVE 

INTERSTATE  SIGNING 

08/27/97 

PHONE  NO  : 365-2877 

171.900 

mi 

$ 1,471,945  $ 1,237,689  $ 529,632 

09/27/98*** 

43'/. 

537 

SMP  3899(97) 

PRINCE,  INC 

07/09/97 

F.P.M.  FRETTE,  KURT 

GLENDIVE  DISTRICT  - CRUSH  AND 

MAINTENANCE  STOCKPILE 

09/16/97 

PHONE  NO  : 233-3612 

0.000 

mi 

$ 438,625  $ 409,000  $ 38,319 

06/01/98*** 

9'/, 

06/01/98 

NH-STPE  23-2(21)81 

21  CONST.  CO. 

08/06/97 

F.P.M.  FRETTE,  KURT 

BROADUS  REST  AREA 

CONSTRUCTING  NEW  MCS  BUILDING/  SCALE  SITE  1 VISITOR  CENTER/ 

09/02/97 

PHONE  NO  : 233-36 12 

0.000 

km 

$ 1,516,511  $ 1,577,312  $ 484,871 

12/31/98*** 

31'/. 

42'/. 

'■**  ESTIMATED  COMPLETION  DATE 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  1 E/3 1/97 


PRIME  CONTRACTOR 

hunt. DEPT.  FIELD  PHUJbCI  MANAGER 

ORIGINAL 

MI^DIF. 

AWARD  DATE 

HEHLENI 

irmr. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER  CONTRACT 

CONTRACTOR 

WORK  BEG. 

PROJECT 

TIME 

PROJECT  DESIGNATION 

ESTIMATE  AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED 

USED 

NHIMSTPFSTPS  000e(316) 

ACCENT  STRIPE  INC 

08/06/97 

F.P.M.  PISK,  RANDAL 

1997-D4-BLIRAB1  E PAVEMENT  MARK  I 

EPOXY  PAVEMENT  MARKINGS 

/ / 

PHONE  NO  : 338-9478 

313.300 

mi  $ 773,515  $ 699,344 

$ 6,993 

09/09/98### 

1'/. 

31'/. 

STPS  333-1(75 IE 

S K CONSTRUCTION, 

INC. 

08/06/97 

F.P.M.  MARTIN,  DOUGLAS 

30  KM  S.W.  OF  HIGHWAY  59  - 

- S.W 

GRADING. AGGREGATE  SURF, PLANT  M IX  SURF, SEAL  i COVER 

09/30/97 

PHONE  NO  ; 333-3604 

6. 335 

km  $ 3,644.091  $ 3,614,087 

$ 773,379 

09/36/99*** 

30'/. 

33!/, 

IM  9A-3(50)115 

EMPIRE  SAND  AND  GRAVEL  CO., INC 

10/07/97 

F.P.M.  FRETTE,  KURT 

5.3  KM  WEST  OF  HATHAWAY  - 

EAST 

MILL.FILL.PMS  OVERLAY, SEAL  i C OVER 

PHONE  NO  :333-3613 

33.974 

km  i 3,643,975  $ 3,369,369 

i 179,056 

06/16/99*#* 

8'/ 

0'/. 

m 30-3(16)33 

PRINCE,  INC 

11/07/97 

F.P.M.  ARTHUR,  RONALD  T. 

SAVAGE  - SIDNEY 

/ / 

PHONE  NO  : 787-5701 

STPN  33-3(16)64 

MEDICINE  LAKE  - SOUTH 

STPN  63-1(9)3 

LEVELING, CRACK  SEAL, SEAL  L COV  ER 

11/07/98*** 

CULBERTSON  - SOUTH 

PLANT  MIX  OVERLAY 

CONTRACT  TOTAL 

71.904 

km-  $ 3,365,515  $ 3,305,630 

$ 0 

0'/, 

0'/, 

STPN  1-9(34)508 

PRINCE,  INC 

11/07/97 

F.P.M.  PISK,  RANDAL 
PHONE  NO  : 338-9478 

HINSDALE  - EAST  i WEST 

PMS  OVERLAY-SEAL  COVER 

/ / 

13.300 

km  $ 668,383  i 595,331 

$ 0 

07/33/98*** 

0'/, 

0’/. 

RTS  489-1(4)0 

PRINCE,  INC 

13/11/97 

F.P.M.  MARTIN,  DOUGLAS 

KINSEY  - SOUTHWEST 

LEVELING, SEAL  COVER 

/ / 

PHONE  NO  : 333-3604 

RTF  39-1(34)34 

CCLSTRIP  - NORTH 

PLANT  MIX  OVER! AY, SEAL  1 COVER 

09/18/98*** 

CONTRACT  TOTAL 

63.767 

km  $ 1,756,300  $ 1,688,603 

$ 0 

0'/, 

0'/. 

RTS  350-1(1)0 

CENTURY  COMPANIES, 

INC.-MT 

13/11/97 

F.P.M.  ARTHUR,  RONALD  T. 

HOMESTEAD  - EAST  2,  WEST 

P.M. 3. OVERLAY, SEAL  COVER  45'/.  FT. PECK  RES. 55'/,  SHERIDAN  CO. 

/ / 

PHONE  NO  ; 787-5701 

RTS  374-1(1)0 

OUTLOOi-;  - SOUTH 

RTS  516-1(3)0 

PLANT  MIX  OVERLAY, SEAL  & COVER 

08/30/98*** 

COALRIDGE  - SOUTH 

LEVELING, SEAL  2,  COVER 

RTS  517-1(3)0 

JCT  MT  16  - EAST 

LEVELING, SEAL  COVER 

CONTRACT  TOTAL 

49.040 

km  $ 1,037.901  $ 1,009,780 

$ 0 

0'/. 

0'/, 

GlLNDIVE  DISTRICT  TOTALS 

$ 54,141,170  $ 50,864,959 

■|  37,607,413 

— 55T: 
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MONTANA  DEPARTMENT  OF  TRANSPORTATION 
CONSTRUCTION  BUREAU 

CONSTRUCTION  REPORT  FOR  PERIOD  ENDING  12/31/97 


DAIEiMZiML 


ICI 


PROJECT  NUMBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


ENGINEER 

ESTIMATE 


CONTRACT 

jwarlahl 


CONTRACTOR  MOD  IF.  WORK  BEG.  PROJECT 

PAYMENTS  STATUS  WORK  COMP. COMPLETED 


TIME 

JJSED 


STPSNHSTPPI  E(191) 

DISTRICT  5-EXPERIMENT AL  EPOXY 


75.600 


MARK  RITE  LINES  OF  MONT.,  INC. 
EXPERIMENTAL  EPOXY  MARKINGS  ^ 

ni  $ 531,909  $ 361,096  $ 331,8:: 


06/E9/99  F.P.M.  STUDEBAKER,  RAYMOND 

08/09/99  PHONE  NO  :E5E-73E9 

OE/ 19/98***  9Ey.  10/15/99 


NH  19-5(13)167  F 
ROUNDUP  - WEST 
NH  16-E(7;96  F 
ROUNDUP  - SOUTH 
CONTRACT  TOTAL 


K CONSTRUCTION,  INC. 


2.778  fni 


3.  SURF.,  PMS,  SEAL  h.  COVER 
3.  SURF.,  PMS,  SEAL  S,  COVER,  1.  CONC.  BR. 


PEND 

01/22/97 

PEND 

09/15/97 


$ 3,151,109  $ 3,199,053  $ 3,619,195 


06/30/95  F.P.M.  HUBER, JOHN 
08/05/95  PHONE  NO  : 538-8732 
02/19/98*** 


119'/, 


STPS  966-1(2)0 
BIG  SPRING  - NO. 


2.136 


SLETTEN  CONSTRUCTION  CO  PEND 

WIDEN,  PMS  OVERLAY,  75  FT.  CONC.  BEAM  BR.  08/21/97 

mi  $ 1,121,779  $ 1,251,153  $ 1,226,809 


11/20/95  F.P.M.  TILZEY,  RONALD 

09/16/96  PHONE  NO  :538-8732 

02/19/98***  98’/.  109*/. 


BR-NH  9-2(12)59  F 
YELLOWSTONE  RIV.  BR.  - S.E.  OF 


l.Ot 


COP  CONSTRUCTION  CO. 

GR,  AGG.  SURF.,  PMS,  SEAL  i COVER,  GIRDER  BR. 
ffli  $ 9,193,928  $ 9,891,892  $ 9,769,577 


03/07/96  F.P.M.  NELSON,  ROD 
07/02/96  PHONE  NO  : 657-0860 
02/19/93***  97’/. 


IM  90-8(1:36)996  F 

WEST  BILLINGS  INTERCHANGE-ABUT 

IM  90-3(131)950 

27TH-L0CKWQ0D 

CONTRACT  TOTAL 


EMPIRE  SAND  AND  GRAVEL  CO., INC 


ABUTMENT  WALLS 


PEND 


3.611 


HOT  RECYCLED  PMS  OVERLAY.  SEAL  i COVER,  BR.  DECK  REHAB.  09/19/97 

mi  $ 7,207,729  $ 6,223,229  $ 7,117,892 


05/02/96  F.P.M.  SHUPAK,TOM 
06/03/96  PHONE  NO  ; 295-0370 
06/30/98*** 

97’/. 


203’/. 


NH  5:3-1(18)16  F 
ACTON-NORTHWEST 


11.997 


EMPIRE  SAND  AND  GRAVEL  CO., INC 
GR.,  AGG.  SUR^.,  PMS,  SEAL  S.  COVER 

mi  $ 9,982,965  $ 9,698,693  $ 9,289,953 


07/09/96  F.P.M.  KEGLEY,  MtL 
08/02/96  PHONE  NO  :657-0259 
10/82/93***  96’/. 


93’/; 


STPP  95-1(19)0 
BIG  TIMBER  - NORTH 


7.981 


S K CONSTRUCTION.  INC. 

GR.,  AGG.  SURF.,  FI.  MIX  BIT.  SURF.,  SEAL  I COVER,  P.S.  BR. 
mi'  $ 5,995,331  $ 5,978.923  $ 5,011,009 


10/10/96  F.P.M.  BERGEN,  PERRY 

10/28/96  PHONE  NO  : 9:32-987? 

02/11/99***  91’/. 


71’/. 


IM  0002(65) 

INTERSTATE  SIGNING  - BILLINGS 


OMO  CONSTRUCTION  INC 

INTERSTATE  SIGNING  - BILLINGS 

57.000  km  $ 2,983,689  $ 2,633,050  4 1,(^52,151 


12/12/96  F.P.M.  KEGLEY,  MEL 
03/26/97  PHONE  NO  ; 657-0259 
03/07/98***  55’/. 


55’/. 


***  ESTIMATED  COMPLETION  DATE 


•’I' 


^ m i 
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H.CT  *** 


■MM 

CONTRACT  CONTRACTOR 

AWARD  ANT.  PAYWENTS 


W DATE' 

mOIF.  WORK  BEG.  PROJECT 

STATUS  WORKCQHP.  COfIPLETED 


rpimr 


PROJECT  NUNBER  LENGTH 
PROJECT  DESIGNATION 


TYPE  OF  WORK 


ENGINEER 


iiL 


STFli  1002(6) 

VIRGINIA  TO  WISCONSIN  ON  RIl’RO 


0.000 


EMPIRE  SAND  AND  GRAVEL  CO., INC 

GR.AGG.SURF.?.  PL. MIX  BIT. SURF. 

mi  $ 1,219,664  i 1,091,606  $ 955,151 


PEND  03/27/97  F.P.M.  HUBER, JOHN 

10/26/97  06/16/97  PHONE  NO  :538-8732 

05/06/98***  887,  76X 


BR  9008(11) 

LITTLE  BIGHORN  RIVER  - SW  WYGL 


0.116 


STRUCTURE  AND  APPROACHES 
mi  $ 


COP  CONSTRUCTION  CO. 

332,693  $ 336,156  $ 323,091 


05/22/97  F.P.H.  STUDEBAKER,  RAYMOND 

08/08/97  PHONE  NO  : 252-7389 

03/12/93***  967.  757. 


IMNHSTPPSTPXSTPU  0002(317) 
1997-D5-DURABLE  PAVEMENT  MARKI 

131.100 


EPOXY  PAVEMENT  MARKINGS 
mi  $ 


ACCENT  STRIPE  INC 
309,150  $ 299,223  $ 


08/06/97  F.P.H.  TILZEY,  RONALD 

/ / PHONE  NO  ; 538-8732 

07/29/93***  07. 


697. 


SMP  1699(97) 

BILLINGS  DISTRICT  - CRUSH  AND 


0.000  mi 


MAINTENANCE  STOCKPILES 


BILL  DENGEL  CONSTRUCTION 
619,690  $ 350,795  $ 101,087 


08/06/97  F.P.H.  TILZEY,  RONALD 

10/06/97  PHONE  NO  : 538-8732 

06/85/98***  297  06/01/98 


IH  90-8(138)398 

I90/I96  - D5  - BRIDGE  DECKS 


0.000 


BRIDGE  REPAIR 
mi 


SCOTT  LONG  CONSTRUCTION 
665,160  $ 671,055  $ 651,723 


03/06/97  F.P.H.  STUDEBAKER,  RAYMOND 

09/03/97  PHONE  NO  : 252-7329 

06/01/98***  967,  767 


STPHS  0002(305) 

1996-DI3TRICT  5-SIGNING-2  LOCA 


0.000 


SIGNING 

km 


OHO  CONSTRUCTION  INC 
63,386  $ 36,020  $ 


6,522 


09/06/97  F.P.M.  SHUPAK,TQM 
10/06/97  PHONE  NO  : 265-0370 
05/31/98***  197 


STPN  16-3(10)101 
HARLCWTON  - EAST 


CENTURY  COMPANIES,  INC.-HT 

MILLING, PMS  OVERLAY, SEAL  !,  COV  ER 

11.710  km  $ 755,666  $ 666,792  $ 117,716 


11/07/97  F.P.H.  HUBER, JOHN 
11/07/97  PHONE  NO  : 538-8732 
08/17/98***  187 


STPI  96-1(56)0 
BILLINGS  - HUNTLEY 


PRINCE,  INC 

MILLIN3,PHS  OVERLAY, SEAL  Z,  COV  ER 

11.100  km  $ 1,560,672  $ 1,328,382  $ 0 


11/07/97  F.P.H.  KEGLEY,  HEL 

/ / PHONE  NO  : 657-0259 

12/19/98***  07 


ER  621-1(2)1 
SO.  OP  COLUMBUS  - FLOOD  REPAIR 


0.590 


H K WEEDEN  CONSTRUCTION,  INC. 
GR,AGG,SURF,PL  HIT  B IT. SURF. Z.  EROSION  CONTROL 
km  $ 930,708  4 682,910  $ 107,313 


11/07/97  F.P.H.  SHUPAK,TOM 
11/26/97  PHONE  NO  : 265-0370 
08/25/98***  227 


*♦*  ESTIMATED  COMPLETION  DATE 
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ORIGINAL 

^ARD  DATE 

PERCENT  rCDkJT. 

PROJECT  NUMBER 

LENGTH 

TYPE  OF  WORK  ENGINEER 

CONTRACT 

CONTRACTOR 

MQDIF. 

WORK  BEG. 

PROJECT  TIME 

PROJECT  DESIGNATION 

ESTIMATE 

AWARD  AMT. 

PAYMENTS 

STATUS 

WORK  COMP. 

COMPLETED  USED 

RTF  A-1(17)W 

JTL  GROUP,  INC. -BILLINGS 

11/21/97 

F.P.M.  SLOE,  DAVID  A. 

ROCKVALE  - NORTH 

HILLING, PLANT  MIX  OVERLAY, SEAL  ^ COVER 

/ / 

PHONE  NO  : 657-0261 

NH  A-i{18)3A 

10/10/98##* 

FROMBERG-NORTH 

MILLING, PLANT  MIX  OVERLAY, SEAL  i COVER 

CONTRACT  TOTAL 

30.200 

km  $ 1,865,34? 

$ 1,401,160 

$ 0 

0*/.  OX 

RTS  ?45-l{7!0 

PRINCE,  INC 

11/21/97 

F.P.M.  TILZEY,  RONALD 

JORDAN  - NORTHWEST 

PLANT  MIX  OVERLAY, SEAL  COVER 

/ / 

PHONE  NO  : 538-8732 

NH  57-5{?l)179 

10/04/98#** 

SAND  SPRINGS  - EAST 

PLANT  MIX  OVERLAY, SEAL  ^ COVER 

RTF  57-A(8;157 

MOSBY  - EAST  1 WEST 

PLANT  MIX  OVERLAY, SEAL  COVER 

CONTRACT  TOTAL 

A3. 676 

km  $ 2,041,480 

$ 1,864,510 

$ 0 

OX  OX 

RTS  AOO-KDO 

CENTURY  COMPANIES, 

INC.-HT 

11/21/97 

F.P.M.  HUBER, JOHN 

HOBSON  - SOUTH 

PLANT  MIX  OVERLAY, SEAL  COVER 

/ / 

PHONE  NO  : 538-8732 

8.930 

km  $ 447,365 

$ 394,515 

$ 0 

09/05/98*** 

OX  OX 

BIlLIN'jS  DibiRICT  TOTALS 

' $ 45,468,756 

i 42,450,465 

i 34,875,922 

'/8X 

iUIALS  PUK  ALL  PKUjbCIS: 

i28 1,296, 509 

^266,005,981 

$162,600,813 

jVX 

VP' 
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